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Ms.  Kimberly  D.  Bose,  Secretary 
Federal  Energy  Regulatory  Commission 
888  First  Street,  NE 
Washington,  DC  20426 


Re:  Algonquin  Gas  Transmission,  LLC;  Docket  No.  CP08- _ -000 

Application  for  A  Certificate  of  Public  Convenience  and  Necessity 

Dear  Ms.  Bose:t 

Algonquin  Gas  Transmission,  LLC  (“Algonquin”)  hereby  submits  for  filing  with  the 
Federal  Energy  Regulatory  Commission  (“Commission”)  an  original  and  seven  copies  of  an 
application  for  a  certificate  of  public  convenience  and  necessity  (“Application”)  under  Section 
7(c)  of  the  Natural  Gas  Act  (“NGA”).1  By  this  Application,  Algonquin  seeks  all  necessary 
authorizations  (i)  to  construct,  own,  operate,  and  maintain  approximately  two  miles  of  pipeline 
looping  (“J-2  Loop”)  and  (ii)  to  implement  initial  rates  under  Section  7(c)  pursuant  to  Rate 
Schedules  AFT-CL  and  AIT-2  as  well  as  related  tariff  revisions  for  service  on  the  J-2  Loop  and 
Algonquin’s  existing  J-2  Lateral.  In  order  to  commence  construction  of  the  new  facilities  and 
place  the  J-2  Loop  into  service  by  September  1,  2009,  Algonquin  respectfully  requests  that  the 
Commission  issue  the  requested  certificate  on  or  before  November  30,  2008. 

In  accordance  with  Order  No.  630,  et  seq2  and  Order  No.  662, 3  included  herewith  are  (i) 
an  original  plus  seven  copies  of  the  Public  Volumes,  (ii)  an  original  plus  two  copies  of  the 
critical  energy  infrastructure  information  (“CEII”)  volume,  and  (iii)  an  original  of  the  privileged 
information.  The  public  information  is  marked  as  such,  and  confidential  information  has  been 
removed  from  the  enclosed  computer  diskette  labeled  “Public.”  The  CEII  information  is 
enclosed  separately  and  should  be  treated  as  confidential  pursuant  to  Order  No.  630,  et  seq.  This 
information  is  marked  “CONTAINS  CRITICAL  ENERGY  INFRASTRUCTURE 
INFORMATION  -  DO  NOT  RELEASE,”  in  accordance  with  Sections  388.112(b)  and 
388.113  of  the  Commission’s  regulations4  for  use  by  the  Commission  Staff  only  and  not  to  be 
released  to  the  public.  An  original  of  the  privileged  information  is  included  and  marked 
“CONTAINS  PRIVILEGED  INFORMATION  -  DO  NOT  RELEASE  5  Privileged 
information  should  be  treated  as  confidential  and  is  for  use  by  Commission  Stall  only  and  not  to 


1  15  U.S.C.  §  717f(c)  (2006). 

Critical  Energy  Infrastructure  Information ,  Order  No.  630,  FERC  Stats.  &  Regs.  Regulations  Pieam  es  | 
31,140  (2003),  68  Fed.  Reg.  9857  (March  3,  2003),  order  on  reh  g,  Order  No.  630-A,  FERC  Stats.  &  Regs. 
Regulations  Preambles  31,149  (2003). 

Critical  Energy  Infrastructure  Information ,  Order  No.  662,  FERC  Stats.  &  Regs.  Regulations  ream  es  “ 
31,  189,  70  Fed.  Reg.  37031  (2005). 

4  18C.F.R.  §§  388.1 12(b),  388.113  (2007). 

5  18  C.F.R.  §§  380.12,  388.1 12  (2007). 
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be  released  to  the  public.  Questions  pertaining  to  any  request  for  confidential  treatment  may  be 
submitted  to: 


Steven  E.  Heilman 
Associate  General  Counsel 
Algonquin  Gas  Transmission,  LLC 
5400  Westheimer  Court 
Houston,  TX  77056 
(713)  627-5215 


In  accordance  with  Rule  2011(c)(5)  of  the  Commission’s  Rules  of  Practice  and 
Procedure,  18  C.F.R.  §  385.2011(c)(5),  I  hereby  state  that  I  have  read  the  hard  copy  version  of 
the  filing  and  am  familiar  with  the  contents  thereof;  that  the  paper  copies  contain  the  same 
information  as  the  diskette;  that  all  of  the  statements  contained  therein  are  true  and  correct,  to  the 
best  of  my  knowledge,  information  and  belief;  and  that  I  possess  the  power  and  authority  to  sign 
this  Application. 

If  you  have  any  questions  regarding  this  filing,  please  contact  me  at  (713)  627-5415. 


Respectfully  submitted, 


Garth  Johnson 
General  Manager 
Certificates  and  Reporting 
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UNITED  STATES  OF  AMERICA 
BEFORE  THE 

FEDERAL  ENERGY  REGULATORY  COMMISSION 

Algonquin  Gas  Transmission,  LLC  )  Docket  No.  CP08- _ -000 


ABBREVIATED  APPLICATION  FOR  A 
CERTIFICATE  OF  PUBLIC  CONVENIENCE  AND  NECESSITY 
AND  FOR  RELATED  AUTHORIZATIONS 

Pursuant  to  Section  7(c)  of  the  Natural  Gas  Act,  as  amended  (“NGA”),  15  U.S.C. 
§  717f(c),  and  Part  157  of  the  regulations  of  the  Federal  Energy  Regulatory  Commission 
(“FERC”  or  “Commission”)  promulgated  thereunder,1  the  settlement  agreement  between 
Algonquin  and  NSTAR  Gas  Company  (“NSTAR”)  in  Docket  No.  RP07-395 
(“Settlement”)  and  the  FERC  order  approving  said  Settlement,  Algonquin  Gas 
Transmission,  LLC  (“Algonquin”)  hereby  files  this  Abbreviated  Application  for  a 
Certificate  of  Public  Convenience  and  Necessity  and  for  Related  Authorizations 
(“Application”).  In  particular,  Algonquin  hereby  requests  authorization  (i)  to  construct, 
own,  operate  and  maintain  certain  pipeline  facilities,  consisting  primarily  of 
approximately  2.3  miles  of  pipeline  looping  (“J-2  Loop”),  as  more  fully  described  below 
(the  “J-2  Loop  Project”);  and  (ii)  to  implement  initial  Section  7(c)  rates  pursuant  to  Rate 
Schedules  AFT-CL  and  AIT-2,  as  well  as  related  tariff  revisions  for  service  on  the  J-2 
Loop  and  the  existing  J-2  Lateral  (together,  the  “J-2  Facility”).  Algonquin  requests  that 
the  Commission  issue  a  final  certificate  order  approving  the  J-2  Loop  Project  by 
November  30,  2008,  to  allow  Algonquin  the  time  necessary  to  construct  and  place  into 


1 

2 


18C.F.R.  Part  157  (2007). 

NSTAR  Gas  Company  v.  Algonquin  Gas  Transmission,  LLC ,  122  FERC  ^  61,131  (2008). 


service  its  J-2  Loop  by  September  1,  2009,  consistent  with  the  needs  of  the  project 
shipper,  NSTAR. 

In  support  hereof,  Algonquin  respectfully  shows  as  follows: 

I. 

Identity  of  Applicant 

i 

The  exact  legal  name  of  the  applicant  is  Algonquin  Gas  Transmission,  LLC. 
Algonquin  is  a  limited  liability  company  organized  and  existing  under  the  laws  of  the 
State  of  Delaware  and  has  its  principal  place  of  business  at  5400  Westheimer  Court, 
Houston,  Texas  77056-5310.  Algonquin  also  has  permanent  offices  in  Massachusetts,  at 
890  Winter  Street,  Suite  300,  Waltham,  Massachusetts  02451,  and  has  been  operating  in 
New  England  since  1953.  Algonquin  is  an  indirect,  wholly-owned  subsidiary  of  Spectra 
Energy  Corp. 

Algonquin  is  a  “natural  gas  company”  as  defined  in  the  NGA,  engaged  in  the 
transportation  of  natural  gas  in  interstate  commerce  subject  to  the  Commission’s  NGA 
jurisdiction.  Algonquin  owns  and  operates  a  natural  gas  pipeline  system  extending  from 
points  near  Lambertville  and  Hanover,  New  Jersey,  through  the  states  of  New  Jersey, 
New  York,  Connecticut,  Rhode  Island,  and  Massachusetts,  to  points  near  the  Boston  area. 
Algonquin  delivers  natural  gas  pursuant  to  Parts  284  and  157  of  the  Commission’s 
regulations  at  numerous  points  along  its  system,  including  major  metropolitan  areas  such 
as  Boston,  Providence,  and  Hartford.  Algonquin  is  authorized  to  do  business  in  the  states 
of  Connecticut,  Massachusetts,  New  Jersey,  New  York,  and  Rhode  Island. 
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II. 

Communications 

The  names,  titles,  and  mailing  addresses  of  the  persons  to  whom  all 
correspondence  and  communications  concerning  this  Application  should  be  addressed  are 
as  follows: 


Richard  J.  Kruse 

Vice  President,  Rates  &  Regulatory  Affairs 
*Garth  Johnson 

General  Manager,  Certificates  &  Reporting 

Algonquin  Gas  Transmission,  LLC 

5400  Westheimer  Court 

P.O.  Box  1642 

Houston,  TX  77251-1642 

(713)  627-5415 

Email:  gjohnson@spectraenergy.com 

Henry  S.  May,  Jr. 

*  Anita  R.  Wilson 
James  E.  Olson 
Vinson  &  Elkins  L.L.P. 

1455  Pennsylvania  Avenue,  NW 
Suite  600 

Washington,  DC  20004-1008 

(202)  639-6776 

Email:  awilson@velaw.com 


*  Steven  E.  Heilman 

Associate  General  Counsel 

Algonquin  Gas  Transmission,  LLC 

5400  Westheimer  Court 

P.O.  Box  1642 

Houston,  TX  77251-1642 

(713)  627-5215 

Email :  sehellman@spectraenergy . com 


Persons  designated  to  receive  service  pursuant  to  Rule  2010  of  the  Commission’s 
Rules  of  Practice  and  Procedure. 


III. 

Background 

NSTAR  and  Algonquin  resolved  the  dispute  in  Docket  No.  RP07-395  by  entering 
into  the  Settlement,  which  included  a  description  of  this  Application  and  several  of  the 
certificate  exhibits.3  The  Settlement  requires,  among  other  things,  that  Algonquin  file  for 
authorization  to  construct  the  J-2  Loop.  The  J-2  Loop  will  allow  Algonquin  to  inspect 
and,  if  necessary,  repair  the  existing  J-2  Lateral  while  at  the  same  time  continuing  to 

Settlement,  Exhibit  4  (including  a  description  of  the  Application  and  Exhibits  K  and  P). 
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deliver  gas  to  NSTAR  via  the  J-2  Loop.  Further,  the  J-2  Loop  Project  will  provide 
NSTAR  with  additional  capacity  to  meet  increased  demand  and  to  ensure  reliability  of 
service.  NSTAR,  as  part  of  the  Settlement,  signed  a  service  agreement  for  service  on  the 
J-2  Facility  (“J-2  Facility  Firm  Service  Agreement”),  and  a  negotiated  rate  agreement  for 
such  service  (“J-2  Facility  Negotiated  Rate  Agreement”). 

IV. 

Description  of  Facilities  to  Be  Constructed  and  Authorizations  Requested 

The  proposed  facilities  for  the  J-2  Loop  Project  consist  of  looping  facilities. 
Specifically,  as  more  fully  described  in  Resource  Report  No.  1,  contained  in  Exhibit  F-l 
to  this  Application,  Algonquin  proposes  to  construct,  own,  operate  and  maintain 
approximately  2.3  miles  of  14-inch  diameter  pipeline  loop  from  the  head  of  the  J-2 
Lateral  in  Medford,  Massachusetts,  to  the  McGrath-O’Brien  Highway  Bridge  near  the 
border  of  Somerville  and  Cambridge,  Massachusetts.  The  J-2  Facility  will  have  a  total 
design  capacity  of  approximately  140,000  Dth/d,  and  the  J-2  Loop  will  have  a  maximum 
allowable  operating  pressure  of  433  psi.  By  these  proposed  facilities,  Algonquin 
proposes  to  render  140,000  Dth/d  of  firm  service  to  NSTAR.  Algonquin  also  proposes  to 
implement  initial  Section  7(c)  rates  and  related  tariff  provisions  for  service  on  the  J-2 
Loop.  Algonquin  has  agreed  to  provide  this  transportation  service  on  the  J-2  Facility 
pursuant  to  Rate  Schedule  AFT-CL,  as  reflected  in  the  pro  forma  tariff  sheets  included  in 
Exhibit  P  hereto. 

Algonquin  intends  to  install  the  approximately  2.3  miles  of  looping  facilities 
within  existing  paved  roadways.  In  light  of  the  limited  scope  of  the  facilities  proposed 
herein,  Algonquin  respectfully  submits  that  an  Environmental  Assessment  (“EA”),  rather 
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than  an  Environmental  Impact  Statement  (“EIS”),  is  more  appropriate  for  the  J-2  Loop 
Project. 

V. 

Project  Need 

Algonquin  submits  that  ample  evidence  exists  of  market  demand  for  the  J-2  Loop 
Project.  In  this  regard,  the  entire  capacity  created  by  the  J-2  Loop  Project  has  been 
subscribed  by  NSTAR  under  the  J-2  Facility  Firm  Service  Agreement,  which  specifies  a 
long-term  firm  commitment  for  20  years  from  the  in-service  date  of  the  project.  This 
agreement  is  included  herewith  as  Exhibit  I.  The  Commission  views  agreements  for 
long-term  firm  capacity  as  important  evidence  of  market  demand.4 

Moreover,  this  Application  is  filed  pursuant  to  the  Settlement  between  Algonquin 
and  NSTAR  that  was  recently  accepted  by  the  Commission.5  In  its  order  accepting  the 
Settlement,  the  Commission  noted  that  NSTAR  had  subscribed  for  the  entire  capacity  of 
the  project  pursuant  to  a  long-term  commitment.  The  Commission  also  held  that  the  J-2 
Loop  Project  will  “increase  reliability  and  provide  additional  capacity  to  [meet]  increased 
demand  at  the  end  of  Algonquin’s  system.”6  Thus,  the  Commission  has  already 
concluded  that  market  demand  exists  for  the  J-2  Loop  Project. 

VI. 

Certificate  Policy  Statement  and  Public  Convenience  and  Necessity 

The  Certificate  Policy  Statement  established  criteria  for  determining  whether 

there  is  a  need  for  a  proposed  project  and  whether  the  proposed  project  will  serve  the 

public  interest.  Under  the  Certificate  Policy  Statement,  the  threshold  requirement  is  that 

4  Certification  of  New  Interstate  Natural  Gas  Pipeline  Facilities,  88  FERC  61,227,  at  p.  61,744 

(1999),  order  clarifying  Statement  of  Policy,  90  FERC  ^  61,128  (2000),  order  further  clarifying  Statement 
of  Policy,  92  FERC  1)  61,094  (2000)  (“Certificate  Policy  Statement”). 

NSTAR  Gas  Company  v.  Algonquin  Gas  Transmission,  LLC,  122  FERC  61,131  (2008) 
(“Settlement  Order”). 

6  Id.,  at  P  28. 
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the  applicant  must  be  prepared  to  support  the  project  financially  without  relying  on 
subsidization  from  existing  customers.  The  next  step  is  to  determine  whether  the 
applicant  has  made  efforts  to  eliminate  or  minimize  any  adverse  effects  the  project  might 
have  on  the  existing  customers  of  the  applicant  proposing  the  project,  competing 
companies  or  their  existing  customers,  or  landowners  and  communities  affected  by  the 
new  construction.7 8 

If  residual  adverse  effects  on  these  groups  are  identified  after  efforts  have  been 
made  to  minimize  them,  the  Commission  will  evaluate  the  project  by  balancing  the 
evidence  of  public  benefits  to  be  achieved  against  the  residual  adverse  effects.9  The 
Certificate  Policy  Statement  provides  that  “[t]he  types  of  public  benefits  that  might  be 
shown  are  quite  diverse  but  could  include  meeting  un-served  demand,  eliminating 
bottlenecks,  access  to  new  supplies,  lower  costs  to  consumers,  providing  new 
interconnects  that  improve  the  interstate  grid,  providing  competitive  alternatives, 
increasing  electric  reliability,  or  advancing  clean  air  objectives.”10 

The  objective  is  for  the  applicant  to  create  a  record  that  will  enable  the 
Commission  to  find  that  the  benefits  to  be  achieved  by  the  project  will  outweigh  the 
potential  adverse  effects,  after  efforts  have  been  made  by  the  applicant  to  mitigate  those 
adverse  effects.11  The  Commission’s  stated  goal  is  to  give  appropriate  consideration  to 
the  enhancement  of  competitive  alternatives,  the  possibility  of  over-building, 
subsidization  by  existing  customers,  the  applicant’s  responsibility  for  unsubscribed 

7  88  FERC  at  61,745. 

8  88  FERC  at  61,747. 

9  88  FERC  at  61,745.  See  also  PG&E  Gas  Transmission  Northwest  Corp.,  96  FERC  U  61,194,  at 
p.  61,837  (2001);  Colorado  Interstate  Gas  Co.,  96  FERC  H  61,176,  at  p.  61,779  (2001);  Northwest  Pipeline 
Corp.,  96  FERC  H61,129,  at  p.  61,541  (2001). 

10  88  FERC  at  61,748. 


6 


capacity,  the  avoidance  of  unnecessary  disruptions  of  the  environment,  and  the  unneeded 
exercise  of  eminent  domain  in  evaluating  new  construction.12 

Consistent  with  the  criteria  of  the  Certificate  Policy  Statement,  the  J-2  Loop 
Project  as  proposed  herein  is  in  the  public  interest  and  is  required  by  the  public 
convenience  and  necessity. 

A.  The  J-2  Loop  Project  Meets  the  Threshold  No-Subsidy  Test. 

The  J-2  Loop  Project  satisfies  the  economic  threshold  requirement  for  existing 
pipelines  because  it  avoids  subsidization  by  Algonquin’s  existing  customers  and  any 
adverse  impact  on  their  rates.  Algonquin  and  NSTAR  have  executed  the  J-2  Facility 
Firm  Service  Agreement  for  140,000  Dth/d  of  firm  natural  gas  transportation  service 
provided  by  the  J-2  Facility.  A  copy  of  the  J-2  Facility  Firm  Service  Agreement  is 
attached  to  this  Application  in  Exhibit  I.  All  construction,  maintenance  and  operation 
costs  associated  with  the  J-2  Loop  are  reflected  in  the  proposed  incremental  recourse 
rates  pursuant  to  Rate  Schedule  AFT-CL. 

Since  Algonquin  is  proposing  that  the  costs  of  the  J-2  Loop  Project  be  recovered 
through  the  proposed  incremental  rates  for  this  new  service,  the  J-2  Loop  Project  will  not 
have  any  adverse  impact  on  the  rates  of  existing  Algonquin  customers.  In  its  order 
accepting  the  Settlement,  the  Commission  rejected  Mirant’s  objection  that  existing 
shippers  would  subsidize  the  new  construction,  finding  that  under  the  J-2  Loop  Project 

13 

“there  will  be  no  improper  subsidization  of  the  new  facilities  by  existing  customers.” 
As  directed  by  the  Settlement  Order,  Algonquin  also  will  submit  a  limited  filing  under 
Section  4  of  the  NGA  to  remove  the  costs  of  the  J-2  Lateral  from  its  system-wide  rates 

12  Id.  See  also  Tennessee  Gas  Pipeline  Co.,  92  FERC  ^  61,142,  at  p.  61,519-20  (2000). 

13  Settlement  Order,  at  P  29. 
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and  allocate  those  costs  to  the  J-2  Facility,  with  such  filing  to  take  effect  at  the  same  time 
Algonquin  places  the  Rate  Schedule  AFT-CL  rates  into  effect  for  the  J-2  Facility.14 
Thus,  the  project  is  financially  viable  without  any  adverse  rate  impact  or  subsidy  from 
existing  customers  on  Algonquin’s  system,  and  the  J-2  Loop  Project  meets  this  threshold 
requirement  established  in  the  Certificate  Policy  Statement. 

B.  The  Project  Will  Have  No  Adverse  Effects  on  Existing  Customers,  or  on 

Existing  Pipelines  and  Their  Captive  Customers. 

The  next  step  in  the  Certificate  Policy  Statement  analysis  is  to  identify  potentially 
adverse  effects  of  the  project  on  the  existing  customers  of  the  pipeline  proposing  the 
project,  existing  pipelines  in  the  market  and  their  captive  customers,  or  landowners  and 
communities  affected  by  the  new  construction,  and  to  determine  whether  the  applicant 
has  made  efforts  to  eliminate  or  minimize  those  adverse  effects.15  If  residual  adverse 
effects  on  these  groups  are  identified  after  efforts  have  been  made  to  minimize  them,  the 
Commission  will  “evaluate  the  project  by  balancing  the  evidence  of  public  benefits  to  be 
achieved  against  the  residual  adverse  effects.”16 

Algonquin  has  made  efforts  to  eliminate  any  adverse  effects  the  J-2  Loop  Project 
might  have  on  the  existing  customers  on  the  Algonquin  system  and  on  competing 
pipelines  or  their  existing  customers.  The  J-2  Loop  Project  will  result  in  no  degradation 
of  service  or  increase  in  rates  to  existing  customers  on  the  Algonquin  system.  The  J-2 
Loop  Project  also  will  have  no  adverse  effects  on  existing  pipelines  in  the  region  or  their 
customers.  The  J-2  Loop  Project  will  provide  benefits  to  residential  natural  gas 


Id.,  at  P  40. 

Certificate  Policy  Statement,  88  FERC  T|  61,227  at  p.  61,745. 
Id. 


14 

15 

16 
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customers,  because  it  will  provide  NSTAR  with  additional  supply  capacity  into  its 
Cambridge  Division,  which  is  supplied  solely  by  Algonquin. 

C.  Algonquin  Has  Minimized  and  Continues  to  Minimize  the  Potential  for 
Adverse  Impacts  on  Landowners  and  Communities  Affected  by  the  J-2  Loop 
Project. 

As  demonstrated  in  the  accompanying  Resource  Reports  and  in  the  discussion 

below,  the  J-2  Loop  Project  will  have  limited  adverse  impacts  on  landowners  and 

1 1 

communities  affected  by  the  project.  In  accordance  with  FERC  policy,  Algonquin  has 
co-located  nearly  the  entire  proposed  J-2  Loop  within  existing  public  roadways  and 
utilities  rights-of-way.  As  such  the  potential  for  any  adverse  impacts  to  landowners  and 
communities  has  been  minimized.  An  explanation  of  the  limited  environmental  impact 
associated  with  the  J-2  Loop  Project,  and  the  work  that  Algonquin  intends  to  perform  to 
mitigate  such  impact,  is  discussed  more  fully  in  the  section  below  on  environmental 
impacts  and  in  the  Resource  Reports. 

D.  The  Benefits  Associated  with  the  J-2  Loop  Project  Outweigh  any  Residual 
Adverse  Effects. 

When  determining  whether  a  proposed  project  is  needed  and  will  serve  the  public 
interest,  the  Commission  balances  the  public  benefits  to  be  achieved  by  the  project 
against  the  residual  adverse  effects  of  the  proposed  project  on  the  relevant  interests  listed 
above.  Given  Algonquin’s  mitigation  efforts,  and  the  lack  of  significant  residual  adverse 
impact  on  the  relevant  interests  listed  above,  the  benefits  of  the  J-2  Loop  Project  far 
outweigh  any  potential  adverse  impacts.  As  demonstrated  in  this  proposal  and  Exhibit  F- 
1,  the  residual  adverse  effects  of  the  J-2  Loop  Project  are  minimal,  and  Algonquin  has 

17  In  accordance  with  Section  157.6(d)  of  the  Commission’s  regulations,  18  C.F.R.  §  157.6(d), 
within  three  business  days  following  the  Commission’s  notice  of  the  filing  of  this  Application,  Algonquin 
will  provide  written  notification  of  the  instant  Application  to  all  affected  landowners,  as  defined  in 

18  C.F.R.  §  157.6(d)(iii)(2). 
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made  significant  efforts  to  mitigate  these  impacts  by  utilizing  existing  rights-of-way  and 
previously  disturbed  properties.  As  such,  the  J-2  Loop  Project  will  have  minimal  impact 
on  previously-undisturbed  land. 

The  primary  purpose  of  Algonquin’s  J-2  Loop  Project  is  to  respond  to  increased 
residential  and  commercial  demand,  and  to  provide  reliability  and  security  for  NSTAR’s 
natural  gas  supply  of  its  Cambridge  Division.  This  Project  will  increase  the  reliability 
and  flexibility  of  the  natural  gas  infrastructure  in  the  growing  Cambridge  area,  both  for 
Algonquin  and  its  customers  as  well  as  for  NSTAR  and  its  customers.  The  Northeast  in 
general,  and  the  Greater  Boston  area  in  particular,  faces  pipeline  constraints  by  virtue  of 
being  at  what  is  currently  the  end  of  the  pipeline  grid  while  at  the  same  time  experiencing 
growing  market  demand.  The  J-2  Loop  Project  will  allow  Algonquin  to  inspect  the 
existing  J-2  Lateral  as  mandated  by  U.S.  Department  of  Transportation  regulations,  while 
minimizing  any  chance  of  an  interruption  of  service.  In  the  Settlement  Order,  the 
Commission  found  that  protecting  NSTAR  and  its  customers  against  outages,  whether 
due  to  inspection  or  any  other  reason,  is  in  the  public  interest  and  should  be  done  “on  a 
permanent  basis.”18  Infrastructure  projects  such  as  the  J-2  Loop  Project  are  necessary  to 
overcome  obstacles  to  reliable  supply  for  consumers  in  the  Northeast. 

E.  The  J-2  Loop  Project  is  Required  by  the  Public  Convenience  and  Necessity. 

As  the  foregoing  demonstrates,  granting  the  authorizations  requested  herein  is 

required  by  the  public  convenience  and  necessity.  The  J-2  Loop  Project  is  in  the  public 
convenience  and  necessity  because  it  will  provide  additional  supply  to  meet  increasing 
demand  for  NSTAR  and  its  customers,  who  are  part  of  the  growing  market  in  New 
England  and  the  Northeast.  This  new  pipeline  infrastructure  will  increase  flexibility  and 

18  Settlement  Order,  at  P  25. 


10 


reliability  for  a  critical  load  area  and  in  the  North  American  pipeline  grid  more  generally. 
As  explained  above,  the  project  benefits  far  outweigh  the  residual  adverse  effects,  and  the 
proposed  J-2  Loop  Project  is  in  the  public  interest,  convenience,  and  necessity  and  meets 
the  criteria  of  the  Certificate  Policy  Statement. 

VII. 

Environmental  Impact 

The  Resource  Reports  more  fully  describe  the  potential  environmental  effect  of 
the  J-2  Loop  Project.  The  information  provided  in  the  Resource  Reports  has  been 
prepared  in  accordance  with  Part  380  of  the  Commission’s  regulations  and  meets  the 
requirements  necessary  for  the  Commission’s  Staff  to  conduct  its  environmental  analysis. 
As  stated  earlier,  the  project  itself  will  cause  only  limited  impact  to  the  environment. 

Algonquin  has  incorporated  the  Commission’s  Upland  Erosion  Control, 
Revegetation  and  Maintenance  Plan  and  the  Commission’s  Wetland  and  Waterbody 
Construction  and  Mitigation  Procedures  (July  17,  2003  versions  of  both)  into  the 
Algonquin  Erosion  and  Sediment  Control  Plan  to  be  used  in  this  proposal.  In  addition, 
Algonquin  will  incorporate  environmental  mitigation  measures  into  its  construction 
specifications. 

The  Resource  Reports  demonstrate  that  (i)  the  impacts  of  the  proposed  J-2  Loop 
Project  will  be  minimal,  (ii)  all  adverse  impacts  can  be  mitigated  or  avoided,  (iii)  the 
proposed  action  is  the  best  alternative,  (iv)  the  short-term  use  of  the  environment  will  not 
conflict  with  the  long-term  productivity,  and  (v)  resources  will  not  be  irreversibly  or 
irretrievably  lost  due  to  the  construction  activities.  Algonquin  will  construct  the  J-2  Loop 
Project  in  accordance  with  all  applicable  environmental  regulations.  Under  these 
circumstances,  approval  of  the  proposal  described  herein  will  not  be  a  major  federal 
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action  significantly  affecting  the  quality  of  the  human  environment.  In  light  of  the 
foregoing,  Algonquin  submits  that  an  EA  is  appropriate  for  the  J-2  Loop  Project,  and  it  is 
not  necessary  for  the  Commission  to  compile  an  EIS. 

The  pipeline  loop  will  require  a  wetlands  permit  from  only  the  City  of  Medford, 
Massachusetts.  There  are  no  environmental  resources  impacted  in  the  City  of  Somerville, 
Massachusetts.  As  discussed  in  the  attached  Resource  Reports,  project  construction  will 
have  only  a  minor  impact  on  public,  recreational,  or  scenic  areas.  As  discussed  in  the 
attached  Resource  Reports,  project  construction  will  have  only  a  minor  impact  on  public, 
recreational,  or  scenic  areas. 

VIII. 

Supply 

Algonquin’s  shippers  are  responsible  for  obtaining  the  gas  supplies  to  be 
transported  on  the  Algonquin  pipeline  system.  Algonquin  proposes  only  to  provide  open- 
access  transportation  service  on  the  J-2  Loop  Project,  as  it  does  on  the  rest  of  its  system. 

IX. 

Rates  and  Tariff 

Algonquin  proposes  to  render  NSTAR  140,000  Dth/d  of  firm  transportation 
service  over  the  J-2  Facility  pursuant  to  Algonquin’s  lateral  line  rate  schedule. 
Algonquin  proposes  to  implement  an  initial  J-2  Facility  firm  reservation  rate  pursuant  to 
Rate  Schedule  AFT-CL  of  $5.2045  per  Dth,  per  month.  In  addition,  Algonquin  proposes 
to  implement  an  initial  interruptible  rate  pursuant  to  Rate  Schedule  AIT-2  of  $0.171 1  per 
Dth,  based  on  a  100%  load  factor  rate  of  the  firm  rate  on  the  J-2  Facility. 

A  detailed  derivation  of  the  rates  on  the  J-2  Facility  is  set  forth  in  Exhibit  P. 
Algonquin  has  designed  the  rates  using  the  cost-of-service  factors  underlying  its  current 
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rates  approved  in  Docket  No.  RP99-262-000.19  The  Commission  has  previously 
approved  initial  rates  for  service  on  new  lateral  facilities  under  Rate  Schedule  AFT-CL 

on 

under  similar  circumstances.  As  more  fully  described  in  Exhibits  K  and  P,  the  proposed 
initial  rate  for  service  on  the  J-2  Facility  is  based  on  an  estimated  total  cost  of  the  J-2 
Loop  of  $35,307,000,  the  costs  associated  with  the  existing  J-2  facilities  and  rate 
determinants  of  140,000  Dth/d.  Pro  forma  rate  and  tariff  sheets  for  service  on  the  J-2 
Facility  are  included  in  Exhibit  P. 

Consistent  with  the  Settlement,  these  recourse  rates  will  be  updated,  to  reflect  the 
most  recent  estimate  of  actual  costs  for  constructing  the  J-2  Loop  and  the  Commission- 
approved  cost-of-service  parameters,  when  the  actual  tariff  sheets  are  filed  60  days  prior 
to  the  in-service  date  for  the  J-2  Loop.  In  addition,  these  recourse  rates  will  be  updated 
to  reflect  final,  actual  costs  of  constructing  the  new  J-2  Loop  and  the  Commission- 
approved  cost-of-service  parameters.  These  tariff  sheets  have  been  modified  to  reflect 
the  rates  and  services  for  the  J-2  Facility,  as  applicable,  and  they  are  substantively 
identical  to  the  pro  forma  tariff  sheets  included  with  the  Settlement. 

Algonquin  proposes  to  enter  into  a  negotiated  rate  agreement  for  service  under 
Rate  Schedule  AFT-CL  with  NSTAR,  in  accordance  with  the  negotiated  rate  authority 
contained  in  Algonquin’s  FERC  Gas  Tariff22  and  in  accordance  with  the  Settlement.  The 
J-2  Facility  Negotiated  Rate  Agreement  consists  of  a  one-page  agreement  agreeing  to  the 

19  Algonquin  Gas  Transmission  Co.,  87  FERC  61,008  (1999);  Algonquin  Gas  Transmission  Co., 
68  FERC  U  61,039  (1994). 

20  See,  e.g.,  Algonquin  Gas  Transmission  Co.,  88  FERC  62,140  (1999)  (Lake  Road  Lateral); 
83  FERC  U  61,200  (1998)  (ANP  Lateral);  81  FERC  H  61,220  (1997)  (Middletown  Lateral);  81  FERC 
U  61,019  (1997)  (Taunton  Lateral);  71  FERC  1  61,069  (1995),  as  amended,  75  FERC  H  61,284  (Canal 
Lateral). 

21  See  Settlement  at  p.  6. 

See  Algonquin  Gas  Transmission,  LLC,  FERC  Gas  Tariff,  Fifth  Revised  Volume  No.  1,  GT&C 
Section  46. 
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terms  on  an  attached  pro  forma  tariff  sheet,  consistent  with  procedures  in  Algonquin’s 

A 

FERC  Gas  Tariff  In  accordance  with  the  Negotiated  Rate  Policy  Statement,  prior  to 
commencement  of  service  to  NSTAR,  Algonquin  will  file  the  J-2  Facility  Negotiated 
Rate  Agreement  and  a  numbered  tariff  sheet  stating  the  name  of  the  shipper  paying  the 
negotiated  rate,  the  negotiated  rate,  the  applicable  receipt  and  delivery  points,  and  the 
volume  to  be  transported.  Algonquin  will  maintain  separate  and  identifiable  accounts  for 
volumes  transported,  billing  determinants,  rate  components,  surcharges,  and  revenues 
associated  with  the  negotiated  rate  in  sufficient  detail  so  that  they  can  be  identified  in 
Statements  G  and  I  in  any  future  NGA  Section  4  rate  case. 

X. 

Requested  Timing  for  Consideration 

Algonquin  requests  that  the  Commission  issue  a  final  certificate  of  public 
convenience  and  necessity  issued  on  or  before  November  30,  2008.  Algonquin  submits 
that  this  consideration  and  approval  of  Algonquin’s  Application  is  required  so  that 
Algonquin  can  meet  its  construction  schedule  for  the  J-2  Loop  Project,  and  the  desired 
service  commencement  date  of  September  1,  2009,  consistent  with  the  needs  of  NSTAR 
and  pursuant  to  the  Settlement.  Once  the  J-2  Loop  is  placed  in  service,  Algonquin  will  be 
able  to  conduct  its  required  inspection  and  possible  repairs  of  the  existing  J-2  Lateral. 

XI. 

Other  Applications 

With  the  exception  of  the  instant  Section  7  Application,  Algonquin  knows  of  no 
other  Commission  applications  pending  or  required  under  the  NGA  for  the  proposed  J-2 

23  Id. 

24  Statement  of  Policy  on  Alternatives  to  Traditional  Cost-of-Service  Ratemaking  for  Natural  Gas 
Pipelines  and  Regulation  of  Negotiated  Transportation  Services  of  Natural  Gas  Pipelines,  74  FERC 
H  61,076  (1996);  Natural  Gas  Pipeline  Negotiated  Rate  Policies  and  Practices,  104  FERC  ^  61,134  (2003) 
(“Negotiated  Rate  Policy  Statement”). 
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Loop  Project.  Algonquin  will  require  other  federal,  state,  and  local  authorizations  for  the 
J-2  Loop  Project,  in  addition  to  the  authorizations  requested  in  this  Application,  as 
described  in  the  Resource  Report  No.  1  in  Exhibit  F-I  and  Exhibit  J  included  with  this 
Application. 


XII. 

Form  of  Notice 

In  accordance  with  Section  157.6(b)(7)  of  the  Commission’s  regulations, 
Algonquin  has  included  herewith  a  Form  of  Notice  of  this  Application  suitable  for 
publication  in  the  Federal  Register. 

XIII. 

List  of  Exhibits 

Algonquin  has  filed  this  Application  pursuant  to  Part  157  of  the  Commission’s 
regulations.  The  table  of  exhibits  below  sets  forth  the  exhibits  and  documents  filed 
herewith  in  accordance  with  Section  157.14  of  the  Commission’s  regulations.  Algonquin 


has  provided  reasons  for  the  instances  in  which  it  has  omitted  certain  information. 

Exhibit  A  Articles  of  Incorporation 

Omitted.  Algonquin  filed  this  information  as  Exhibit  A  to  its 
certificate  applications  in  Docket  No.  CP06-76.  Algonquin 
incorporates  such  information  herein  by  reference. 

Exhibit  B  State  Authorization 

Omitted.  Algonquin  filed  this  information  as  Exhibit  B  to  its 
certificate  application  in  Docket  No.  CP06-76.  Algonquin 
incorporates  such  information  herein  by  reference. 

Exhibit  C  Company  Officials 

Attached  hereto. 


Exhibit  D  Subsidiaries  and  Affiliates 


Attached  hereto. 
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Exhibit  E 


Other  Pending  Applications  and  Filings 


Exhibit  F 


Exhibit  F-I 


Exhibits  G. 
G-I  and  G-II 


Exhibit  H 


Exhibit  I 


Exhibit  J 


Exhibit  K 


Exhibit  L 


Algonquin  has  provided  the  information  for  this  exhibit  in  Section 
XI  above. 

Location  of  Facilities 


Attached  hereto. 

Environmental  Report 

Attached  hereto.  Resource  Reports  as  specified  in  Sections  380.3 
and  380.12  of  the  Commission’s  regulations  are  included  herewith. 
Resource  Report  No.  4  and  part  of  Appendix  G  have  been 
segregated  from  the  other  Resource  Reports  and  Appendices  and 
are  included  as  part  of  Volume  III  (“Contains  Privileged 
Information — Do  Not  Release”). 

Flow  Diagrams  and  Flow  Diagram  Data 


Attached  hereto  in  part  and  as  part  of  Volume  I-B  (“Contains 
Critical  Energy  Infrastructure  Information — Do  Not  Release”). 

Total  Gas  Supply  Data 

Omitted.  Algonquin  will  provide  only  open-access,  transportation- 
related  services. 

Market  Data 

See  Section  V  above.  Algonquin  has  included  as  Exhibit  I  its  J-2 
Facility  Firm  Service  Agreement. 

Federal  Authorizations 


Attached  hereto. 
Cost  of  Facilities 


Attached  hereto. 
Financing 


16 


Omitted.  Project  costs  will  be  funded  through  a  combination  of 
internally  generated  funds  and  existing  credit  lines. 

Construction.  Operation  and  Management 

Omitted.  Algonquin  will  construct  or  cause  the  proposed  facilities 
to  be  constructed  and  will  manage  and  operate  the  proposed 
facilities. 

Revenues.  Expenses  and  Income 

See  Exhibit  P. 

Depreciation  and  Depletion 

Attached  hereto. 

Rates  and  Tariff 

Attached  hereto. 

XIV. 

Summary  of  Authorizations  Requested 

Algonquin  requests  that  the  Commission  issue:  (i)  a  certificate  of  public 
convenience  and  necessity  pursuant  to  Section  7(c)  of  the  NGA  authorizing  Algonquin  to 
construct,  own,  operate  and  maintain  the  J-2  Loop  and  implement  initial  Section  7(c) 
rates  pursuant  to  Rate  Schedules  AFT-CL  and  AIT-2  and  related  tariff  revisions  for 
service  on  the  J-2  Facility;  and  (ii)  any  additional  authorizations  and  waivers,  if  and  as, 
necessary  to  approve  this  Application  as  described  herein. 

XV. 

Other 

Algonquin  requests  that  the  Commission  grant  this  Application  in  accordance 
with  the  shortened  procedures  set  forth  in  Rules  801  and  802  of  the  Commission’s  Rules 
of  Practice  and  Procedure.  Also,  if  the  Commission  utilizes  the  shortened  procedures, 


Exhibit  M 


Exhibit  N 


Exhibit  O 


Exhibit  P 
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and  as  required  by  Rules  801  and  802,  Algonquin  requests  that  the  intermediate  decision 
procedure  be  omitted  and  waives  oral  hearing  and  opportunity  for  filing  exceptions. 

Pursuant  to  Section  157.6(a)  of  the  Commission’s  regulations,  Algonquin  has 
submitted  herewith  a  computer  diskette  containing  the  Application.  The  diskette 
conforms  to  the  requirements  of  Rule  2011  of  the  Commission’s  Rules  of  Practice  and 
Procedure.  Pursuant  to  Rule  2011(c)(4)  and  the  formats  for  electronic  filings  referenced 
therein,  Algonquin  has  not  filed  electronically  the  following  information  and  exhibits: 
Exhibit  F,  Exhibit  F-l,  and  Exhibit  G/G-I.  Exhibit  G/G-I  contains  Critical  Energy 
Infrastructure  Information  regarding  system  pressure  and  flow.  Pursuant  to  Section 
388.112  of  the  Commission’s  regulations,  Algonquin  hereby  requests  privileged 
treatment  of  these  exhibits,  which  it  is  marking  “Contains  Critical  Energy  Infrastructure 
Information — Do  Not  Release.”  Exhibit  F-l  contains  cultural  resource  information,  and 
Algonquin  has  accordingly  marked  each  “CONTAINS  PRIVILEGED 
INFORMATION — DO  NOT  RELEASE”  and  requests  privileged  treatment  pursuant  to 
Sections  380.12  and  388.112  of  the  Commission’s  regulations.  Algonquin  has  also 
submitted  herewith  a  computer  diskette  containing  the  Form  of  Notice  of  this 
Application. 
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WHEREFORE,  for  the  foregoing  reasons,  Algonquin  requests  that  the 
Commission  issue  all  authorizations  and  waivers,  if  and  as,  necessary  to  approve  this 
Application  as  described  herein. 


Respectfully  submitted, 


Garth  Johnson 
General  Manager 
Certificates  and  Reporting 
Algonquin  Gas  Transmission,  LLC 
5400  Westheimer  Court 
P.O.  Box  1642 
Houston,  TX  77251-1642 
(713)  627-5415 


Henry  S.  May,  Jr. 

Anita  R.  Wilson 
James  E.  Olson 
Vinson  &  Elkins  L.L.P. 

1455  Pennsylvania  Avenue,  NW 
Suite  600 

Washington,  DC  20004-1008 
(202)  639-6776 

ATTORNEYS  FOR 
Algonquin  Gas  Transmission,  LLC 


April  30,  2008 


VERIFICATION 


THE  STATE  OF  TEXAS  ) 

) 

COUNTY  OF  HARRIS  .  ) 

Garth  Johnson,  being  first  duly  sworn,  states  that  he  is  General  Manager,  Certificates  and 
Reporting,  for  Algonquin  Gas  Transmission,  LLC;  that  he  is  authorized  to  execute  this 
Verification;  that  he  has  read  the  foregoing  application  and  is  familiar  with  the  contents  thereof; 
and  that  all  allegations  of  fact  therein  contained  are  true  and  correct  to  the  best  of  his  knowledge 
and  belief. 

Algonquin  Gas  Transmission,  LLC 

Garth  Johnson 

General  Manager,  Certificates  and  Reporting 


Subscribed  and  sworn  to  before  me  this 


ay  of  April,  2008. 


ELIZABETH  M.  REYNA 

Notary  Public,  State  of  Texas 
My  Commission  Expires 
July  25,  2009 
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Algonquin  Gas  Transmission,  LLC 
Company  Officials 


Officer 

Title 

Adams,  John  V. 

Vice  President,  Environmental  Health  and  Safety 

Bilinski,  Gregory  P. 

Group  Vice  President  Operations  Engineering, 
Construction,  EHS 

Bush,  Frederick  S. 

(Steve) 

Vice  President  and  Controller 

Cappadonna,  Veronica  A.  Vice  President,  Supply  Chain  and  Chief  Procurement 


Officer 

Capps,  Allan  C. 

Vice  President  and  Treasurer 

Drake,  J.  Andrew 

Vice  President,  Engineering  and  Construction 

Fite,  Beverly  J. 

Assistant  Secretary 

Garner,  Jr.,  William  S. 

Vice  President,  General  Counsel,  and  Secretary 

Haralson,  Paul  K. 

Assistant  Treasurer 

Harrington,  Sabra  L. 

Vice  President 

Hester,  Patrick  J. 

Vice  President  and  Assistant  Secretary 

Kruse,  Jr.,  Richard  J. 

Vice  President,  Rates,  Regulatory  Affairs,  and  Chief 
Compliance  Officer 

McBride,  Gregg  E. 

Vice  President,  Rates  and  Economic  Analysis 

Penney,  William  C. 

Vice  President,  Marketing  and  Development 

Rice,  Patricia  M. 

Vice  President  and  Assistant  Secretary 

Rizzo,  Gregory  J. 

Group  Vice  President  U.S.  Regulatory  and  Project 
Management 

Exhibit  C 
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Stanton,  Thomas  L. 
Whaley,  Jr.  W.  L. 
Wooden,  Thomas  V. 


Assistant  Secretary 

Vice  President,  Gas  Control 

Vice  President,  Operations,  NE  Transmission 


Yardley,  William 


President 


EXHIBIT  D 


SUBSIDIARIES  AND  AFFILIATES 


‘ 


Exhibit  D 
Page  1  of  1 

Algonquin  Gas  Transmission,  LLC 

Subsidiaries  and  Affiliation 

Algonquin  Gas  Transmission,  LLC  is  owned  by: 

Spectra  Energy  Transmission,  LLC  1 00% 

Algonquin  Gas  Transmission,  LLC  owns: 


None 


EXHIBIT  F 


LOCATION  OF  FACILITIES 
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Algonquin  Gas  Transmission,  LLC 
J-2  Loop  Project 

Overview  Map 
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Figure:  Exhibit  F 
Date:  April  2008 
Project  #:  02355-159 
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EXHIBIT  F-l 


ENVIRONMENTAL  REPORT  - 
ENCLOSED  UNDER  SEPARATE  COVER 


EXHIBITS  G,  G-I  AND  G-II 


FLOW  DIAGRAMS  AND  FLOW  DIAGRAM  DATA 
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EXPLANATION  OF  EXHIBITS  G  and  G-I 

I .  Flow  Diagram  Assumptions,  Bases  and  Formulae 

Flow  diagrams  set  forth  in  Exhibits  G  and  G-I  are  designed 
using  certain  industry  conventions.  Pipe  sections  are  designated 
as  segments  between  meter  stations  or  take-off  points  and  all 
information  necessary  to  calculate  the  pressure  drop  in  each  pipe 
section  is  shown  on  the  Exhibit  G,  G-I  flow  diagrams.  Where 
Algonquin  operates  or  intends  to  operate  the  pipe  segments 
separately,  the  flow  in  each  such  segment  and  the  total  flow  in 
the  pipe  section  containing  more  than  one  segment  are  presented  on 
the  diagrams.  All  take-off  points  receive  gas  from  the  24 "/26" 
mainline  and  30"  mainline  loop  as  shown  on  the  G  and  G-I  diagrams. 

In  most  cases,  the  take-off  points  are  physically  connected  to 
both  the  24" /26"  mainline  and  30"  mainline  loop,  but  deliveries 
and  receipts  will  generally  be  made  only  from  or  to  the  line 
indicated  in  the  diagrams . 

Flow  formulae  used  for  facility  design  on  Algonquin's  system 
are  set  forth  below  for  gas  measured  in  thousands  of  cubic  feet 
(Mcf )  at  14.73  psia  and  60°F  saturated.  Since  Algonquin's  FERC 
Gas  Tariff  and  service  agreements  specify  contract  amounts  in 
Dekatherms  (Dth)  on  a  dry  basis,  a  conversion  from  MCF  to  Dth  is 
required.  Algonquin  assumes  a  conversion  factor  of  1.017708 
Dth/Mcf,  based  upon  the  assumption  that  one  MCF  of  gas  delivered 
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has  a  heat  content  of  1017.708  Btu/cubic  foot  on  a  dry  basis. 


Pipe  is  sized  in  accordance  with  the  Ford,  Bacon,  and  Davis 
formula  for  Design  of  Pipelines  which  is: 


Q  =  35EMN(D  )262S  [^— —  ]0J4‘ 

L 


Where 

Q  =  Flow  in  Cubic  Feet  per  hour 

E  =  Line  Flow  Efficiency 

M  =  Measurement  Base  Adjustment  Factor 


14. 73  T0 

M=( - )x(—) 

'  Pn  520J 


P0  =  Base  Pressure,  psia 

T0  =  Base  Temperature,  Degree  R  Absolute 
N  =  Gas  Characteristic  Adjustment  Factor 


0.6 


0.46 


7.00 


0.08 


N  =  B°-54x(—)  x( 

G  '  {  Z 


520 
-)  x(^r) 


0.54 


B  =  1  +  Deviation  from  Boyle's  Law  at  Average  Pressures 
G  =  Specific  Gravity,  Air  =  1.0 
Z  =  Viscosity,  Engineering  Absolute  Units  x  106 
T  =  Flowing  Temperature,  Degree  R 
D  =  Inside  Diameter  of  Pipe,  Inches 
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Pi  =  Line  Input  Pressure,  psia 
P2  =  Line  Output  Pressure,  psia 
L  =  Length  of  Line,  Miles 

Numerical  values  for  the  constants  are  as  follows: 
Efficiency 


Line  Flow 


90% 


Measurement  Base 

Pressure 

Temperature 

Gas  Characteristics 


14.73  psia 
60°F 


Specific  Gravity (Air  =  1.0) 
Viscosity  x  106 

Supercompr ess ibi 1 i ty : 

High  Pressure  Lines 
Low  Pressure  Lines 


0.59 

7  Engineering 
Absolute  Units 

1.4%  per  100  psi 
No  Correction 


Flow  Conditions 


Average  Temperature 


60°F 


Horsepower  requirements  are  determined  in  accordance  with  the 
Ford,  Bacon  and  Davis  Formula  for  power  required  for  the 
compression  natural  gas  which  is: 


K  (R0-23  -  1)  +  7.5 

H  = 


Where 

H  =  Horsepower  required 
temperature 

K  =  Constant  =  (3.030)  (P0) 

E  (n  - 


B 

per  Mmcf  per  day  at  suction 

(n) 

1) 


E  =  Mechanical  Efficiency 
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P0  =  Base  Pressure 
n  =  Ratio  of  Specific  Heats 

B  =  1  +  Deviation  from  Boyle's  Law  at  suction  pressure 
R  =  Compression  Ratio 
7.5  =  Valve  Losses 

Numerical  values  for  the  constants  were  assumed  to  be: 


Mechanical  Efficiency 


92% 


Base  Pressure 


14.73  psia 


Ratio  of  Specific  Heats 


1.3 


Deviation  from  Boyle ' s  Law 


1.4%  per  100  psi 


Using  the  numerical  values  above,  the  formula  is  restated  as 
follows : 


210  (R 


0.23 


-  1)  +  7.5 


H  = 


B 


In  these  calculations,  Algonquin  assumes  that  pipeline 
segments  operate  separately  to  optimize  the  use  of  compressors. 
Such  assumption  allows  the  maximum  input  pressures  to  be  utilized 
with  minimum  compression  on  Algonquin's  system. 


II .  Standards 

The  proposed  14-inch  pipe  will  be  fabricated  in  accordance 
with  American  Petroleum  Institute  Specification  5L  and  any 
supplemental  requirements  of  Algonquin's  specifications.  Fittings 
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provided  will  be  manufactured  to  Manufacturers  Standardization 
Society  specification  SP-75  and  any  supplemental  requirements  of 
Algonquin's  specifications.  All  materials  meet  the  requirements 
of  49  C.F.R.  Part  192  ("DOT  Code")/  and  testing  will  be  in 
conformance  with  the  DOT  Code. 

Exhibit  Gy  G-I  -  Proposed  Facilities 

The  Exhibit  G,  G-I  uses  as  a  Base,  the  set  of  facilities 
contained  in  the  last  filing  in  which  Algonquin  filed  a  complete 
system  wide  Exhibit  G,  G-I.  The  Ramapo  Project  was  filed  in 
Docket  No.  CP06-076-000  on  March  2,  2006  and  certificated  by 
Commission  Order  dated  December  21,  2006. 

In  the  instant  project,  Algonquin  is  proposing  to  add  a  new 
14-inch  loop  of  approximately  2.0  miles  to  its  existing  J-2  System 
in  order  to  provide  a  backup  service  during  possible  outages  that 
may  be  necessary  to  complete  Algonquin's  DOT  required  inspection 
of  the  existing  J-2  pipeline.  The  Expansion  Exhibit  G,  G-I 
reflects  the  addition  of  the  proposed  14-inch  pipeline  loop. 

The  14-inch  pipe  will  consist  of  approximately  11,000  feet  of 
14"  OD  x  0.375"  WT,  Gr.  X-42.  The  proposed  steel  pipe  has  a 
minimum  yield  strength  of  42,000  psi  and  a  minimum  tensile 
strength  of  60,000  psi.  The  Maximum  Allowable  Operating  Pressure 
(MAOP)  will  be  433  psig. 
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III .  Certification 

In  accordance  with  18  C.F.R.  §  157 . 14 (a) ( 9 ) (vi ) ,  Algonquin 
hereby  certifies  that  it  will  design,  install,  inspect,  test, 
construct,  operate,  replace,  and  maintain  the  facilities  for 
which  this  certificate  is  requested  in  accordance  with  Federal 
safety  standards  and  plans  for  maintenance  and  inspection. 


Flow  Diagrams  are  Included  in  Volume  I-B 


This  information  has  been  removed  for  privileged  treatment  and  is  marked: 

CONTAINS  CRITICAL  ENERGY  INFRASTRUCTURE  INFORMATION 

DO  NOT  RELEASE 


EXHIBIT  I 


MARKET  DATA 


SERVICE  AGREEMENT 

(APPLICABLE  TO  RATE  SCHEDULE  AFT-CL) 


This  Agreement  ("Agreement")  is  made  and  entered  into  this  (I) _  day  of 

(1) _ »  2007,  by  and  between  Algonquin  Gas  Transmission,  LLC,  a  Delaware  limited 

liability  company  (herein  called  "Algonquin"),  and  NSTAR  Gas  Company  (herein  called 
"Customer"  whether  one  or  more  persons) . 

In  consideration  of  the  premises  and  of  the  mutual  covenants  herein  contained,  the 
parties  do  agree  as  follows : 


ARTICLE  I 

SCOPE  OF  AGREEMENT 

1.1  Subject  to  the  terms,  conditions  and  limitations  hereof  and  of  Algonquin's  Rate  Schedule 
AFT-CL,  Algonquin  agrees  to  receive  from  or  for  the  account  of  Customer  for  transportation 
on  Algonquin’s  J-2  Facility  on  a  firm  basis  quantities  of  natural  gas  tendered  by  Customer 
on  any  day  at  the  Point (s)  of  Receipt;  provided,  however.  Customer  shall  not  tender 
without  the  prior  consent  of  Algonquin,  at  any  Point  of  Receipt  on  any  day  a  quantity  of 
natural  gas  in  excess  of  the  applicable  Maximum  Daily  Receipt  Obligation  for  such  Point  of 
Receipt;  and  provided  further  that  Customer  shall  not  tender  at  all  Point (s)  of  Receipt  on 
any  day  or  in  any  year  a  cumulative  quantity  of  natural  gas,  without  the  prior  consent  of 
Algonquin,  in  excess  of  the  following  quantities  of  natural  gas: 

Maximum  Daily  Transportation  Quantity  140,000  Dth 

Maximum  Annual  Transportation  Quantity  51,100,000  Dth 

provided,  however,  that  Customer  may  elect  to  partially  reduce  Customer's  Maximum  Daily 
Transportation  Quantity  by  N/A  dth  and  Maximum  Annual  Transportation  Quantity  by  N/A  dth, 
maintaining  the  existing  Maximum  Daily  Transportation  Quantity  to  Maximum  Annual 
Transportation  Quantity  relationship,  as  of  N/A,  or  any  subsequent  anniversary  date,  upon 
providing  N/A  year(s)  prior  written  notice  to  Algonquin. 

Algonquin  and  Customer  agree  that,  if  this  Service  Agreement  qualifies  as  a  "ROFR 
Agreement",  (i)  the  foregoing  contractual  right  to  partially  reduce  Customer’s  Maximum 
Daily  Transportation  Quantity  is  in  addition  to  and  not  in  lieu  of  any  ROFR  right  to 
reduce  Customer's  Maximum  Daily  Transportation  Quantity  on  a  volumetric  basis  upon 
termination  or  expiration  of  this  service  agreement  and  (ii)  only  the  partial  reduction 
pursuant  to  the  foregoing  contractual  right  to  partially  reduce  Customer's  Maximum  Daily 
Transportation  Quantity  is  subject  to  the  ROFR  procedures  specified  in  the  General  Terms 
and  Conditions  of  Algonquin's  FERC  Gas  Tariff  and  Customer  may  retain  the  balance  of  the 
Maximum  Daily  Transportation  Quantity  without  being  subject  to  the  ROFR  procedures. 

1.2  Algonquin  agrees  to  transport  and  deliver  to  or  for  the  account  of  Customer  at  the 
Point  (s)  of  Delivery  and  Customer  agrees  to  accept  or  cause  acceptance  of  delivery  of  the 
quantity  received  by  Algonquin  on  any  day;  provided,  however,  Algonquin  shall  not  be 
obligated  to  deliver  at  any  Point  of  Delivery  on  any  day  a  quantity  of  natural  gas  in 
excess  of  the  applicable  Maximum  Daily  Delivery  Obligation. 

ARTICLE  II 
TERM  OF  AGREEMENT 

2.1  This  Agreement  shall  become  effective  on  the  later  of  September  1,  2009  or  the  date  the 
J-2  Facility  is  placed  in-service  and  shall  continue  in  effect  for  a  term  ending  on  and 
including  the  day  twenty  (20)  years  from  the  effective  date  of  this  agreement  ("Primary 
Term")  and  shall  remain  in  force  from  N/A  to  N/A  thereafter  (not  less  than  year  to  year 
for  the  secondary  term  for  Agreements  with  a  primary  term  of  more  than  1  year)  unless 
terminated  by  either  party  by  written  notice  of  N/A  or  more  (not  less  than  1  year  for 
agreements  with  a  primary  term  of  more  than  1  year,-  and  for  service  agreements  with  both  a 
primary  term  and  notice  period  of  exactly  one  (1)  year,  the  notice  must  be  submitted 
within  ten  (10)  business  days  of  the  beginning  of  the  primary  term  of  the  service 
agreement,  and  at  least  one  (1)  year  for  subsequent  notices  for  such  service  agreement) 
prior  to  the  end  of  the  Primary  Term  or  any  successive  term  thereafter.  Algonquin's  right 
to  cancel  this  Agreement  upon  the  expiration  of  the  Primary  Term  hereof  or  any  succeeding 


term  shall  be  subject  to  Customer's  rights  pursuant  to  Sections  8  and  9  of  the  General 
Terms  and  Conditions. 


{  IF  THIS  SERVICE  AGREEMENT  QUALIFIES  AS  A  "ROFR  AGREEMENT"  AS  DEFINED  IN  THE  GENERAL 
{  TERMS  AND  CONDITIONS  OF  ALGONQUIN'S  FERC  GAS  TARIFF,  THE  PROVISION  OF  A  TERMINATION 
{  NOTICE  BY  EITHER  CUSTOMER  OR  ALGONQUIN,  PURSUANT  TO  ARTICLE  II,  A  NOTICE  OF 
{  PARTIAL  REDUCTION  IN  MAXIMUM  DAILY  TRANSPORTATION  QUANTITY  AND  MAXIMUM  ANNUAL 
{  TRANSPORTATION  QUANTITY  PURSUANT  TO  ARTICLE  I  OR  THE  EXPIRATION  OF  THIS  SERVICE 
{  AGREEMENT  OF  ITS  OWN  TERMS  TRIGGERS  CUSTOMER'S  RIGHT  OF  FIRST 

{  REFUSAL  UNDER  SECTION  9  OF  THE  GENERAL  TERMS  AND  CONDITIONS  OF  ALGONQUIN'S  FERC 
{  GAS  TARIFF. 

.2  This  Agreement  may  be  terminated  at  any  time  by  Algonquin  in  the  event  Customer  fails  to 

pay  part  or  all  of  the  amount  of  any  bill  for  service  hereunder  and  such  failure  continues 
for  thirty  days  after  payment  is  due,-  provided  Algonquin  gives  ten  days  prior  written 
notice  to  Customer  of  such  termination  and  provided  further  such  termination  shall  not  be 
effective  if,  prior  to  the  date  of  termination,  Customer  either  pays  such  outstanding  bill 
or  furnishes  a  good  and  sufficient  surety  bond  guaranteeing  payment  to  Algonquin  of  such 
outstanding  bill;  provided  that  Algonquin  shall  not  be  entitled  to  terminate  service 
pending  the  resolution  of  a  disputed  bill  if  Customer  complies  with  the  billing  dispute 
procedure  currently  on  file  in  Algonquin's  tariff. 

ARTICLE  III 
RATE  SCHEDULE 

.1  Customer  shall  pay  Algonquin  for  all  services  rendered  hereunder  and  for  the  availability 
of  such  service  under  Algonquin's  Rate  Schedule  AFT-CL  as  filed  with  the  Federal  Energy 
Regulatory  Commission  and  as  the  same  may  be  hereafter  revised  or  changed.  The  rate  to  be 
charged  Customer  for  transportation  hereunder  shall  not  be  more  than  the  maximum  rate 
under  Rate  Schedule  AFT-CL,  nor  less  than  the  minimum  rate  under  Rate  Schedule  AFT-CL, 
unless  the  parties  agree  to  a  discounted  or  Negotiated  Rate.  In  the  event  Algonquin  and 
Customer  agree  to  a  discounted  rate  for  a  specified  term  of  service  hereunder,  provisions 
governing  such  discounted  rate  and  term  shall  be  applicable,  and  shall  be  as  specified  in 
the  Discount  Confirmation  to  this  Agreement.  In  the  event  Algonquin  and  Customer  agree  to 
a  Negotiated  Rate  for  a  specified  term  of  service  hereunder,  provisions  governing  such 
Negotiated  Rate  and  term  shall  be  applicable,  and  shall  be  as  specified  in  the  written 
negotiated  rate  agreement  between  Customer  and  Algonquin  and  reflected  on  an  appropriate 
rate  sheet  filed  as  part  of  Algonquin's  Tariff. 

.2  This  Agreement  and  all  terms  and  provisions  contained  or  incorporated  herein  are  subject 
to  the  provisions  of  Algonquin's  applicable  rate  schedules  and  of  Algonquin’s  General 
Terms  and  Conditions  on  file  with  the  Federal  Energy  Regulatory  Commission,  or  other  duly 
constituted  authorities  having  jurisdiction,  and  as  the  same  may  be  legally  amended  or 
superseded,  which  rate  schedules  and  General  Terms  and  Conditions  are  by  this  reference 
made  a  part  hereof. 

3  Customer  agrees  that  Algonquin  shall  have  the  unilateral  right  to  file  with  the 

appropriate  regulatory  authority  and  make  changes  effective  in  (a)  the  rates  and  charges 
applicable  to  service  pursuant  to  Algonquin’s  Rate  Schedule  AFT-CL,  (b)  Algonquin’s  Rate 
Schedule  AFT-CL,  pursuant  to  which  service  hereunder  is  rendered,  or  (c)  any  provision  of 
the  General  Terms  and  Conditions  applicable  to  Rate  Schedule  AFT-CL.  Algonquin  agrees 
that  Customer  may  protest  or  contest  the  aforementioned  filings,  or  may  seek  authorization 
from  duly  constituted  regulatory  authorities  for  such  adjustment  of  Algonquin's  existing 
FERC  Gas  Tariff  as  may  be  found  necessary  to  assure  that  the  provisions  in  (a),  (b) ,  or 
(c)  above  are  just  and  reasonable. 


ARTICLE  IV 
POINT (S)  OF  RECEIPT 

Natural  gas  to  be  received  by  Algonquin  for  the  account  of  Customer  hereunder  shall  be 
received  at  the  outlet  side  of  the  measuring  station (s)  at  or  near  the  Primary  Point (s)  of 
Receipt  set  forth  in  Exhibit  A  of  the  service  agreement,  with  the  Maximum  Daily  Receipt 
Obligation  and  the  receipt  pressure  obligation  indicated  for  each  such  Primary  Point  of 
Receipt.  Natural  gas  to  be  received  by  Algonquin  for  the  account  of  Customer  hereunder  may 
also  be  received  at  the  outlet  side  of  any  other  measuring  station  on  the  J-2  Facility  subject 
to  reduction  pursuant  to  Section  6.2  of  Rate  Schedule  AFT-CL. 


ARTICLE  V 

POINT (S)  OF  DELIVERY 


Natural  gas  to  be  delivered  by  Algonquin  for  the  account  of  Customer  hereunder  shall  be 
delivered  on  the  outlet  side  of  the  measuring  station (s)  at  or  near  the  Primary  Point (s)  of 
Delivery  set  forth  in  Exhibit  B  of  the  service  agreement,  with  the  Maximum  Daily  Delivery 
Obligation  and  the  delivery  pressure  obligation  indicated  for  each  such  Primary  Point  of 
Delivery.  Natural  gas  to  be  delivered  by  Algonquin  for  the  account  of  Customer  hereunder  may 
also  be  delivered  at  the  outlet  side  of  any  other  measuring  station  on  the  J-2  Facility 
subject  to  reduction  pursuant  to  Section  6.4  of  Rate  Schedule  AFT-CL. 


ARTICLE  VI 
ADDRESSES 


Except  as  herein  otherwise  provided  or  as  provided  in  the  General  Terms  and  Conditions  of 
Algonquin's  FERC  Gas  Tariff,  any  notice,  request,  demand,  statement,  bill  or  payment  provided 
for  in  this  Agreement,  or  any  notice  which  any  party  may  desire  to  give  to  the  other,  shall 
be  in  writing  and  shall  be  considered  as  duly  delivered  when  mailed  by  registered,  certified, 
or  first  class  mail  to  the  post  office  address  of  the  parties  hereto,  as  the  case  may  be,  as 
follows : 

(a)  Algonquin:  5400  Westheimer  Court,  Houston,  Texas  77056-5310 

(b)  Customer:  (6) 

or  such  other  address  as  either  party  shall  designate  by  formal  written  notice. 


ARTICLE  VII 
INTERPRETATION 


The  interpretation  and  performance  of  the  Agreement  shall  be  in  accordance  with  the  laws  of 
the  Commonwealth  of  Massachusetts,  excluding  conflicts  of  law  principles  that  would  require 
the  application  of  the  laws  of  a  different  jurisdiction. 


ARTICLE  VIII 

AGREEMENTS  BEING  SUPERSEDED 


When  this  Agreement  becomes  effective,  it  shall  supersede  the  following  agreements  between 
the  parties  hereto. 

N/A 


IN  WITNESS  WHEREOF,  the  parties  hereto  have  caused  this  Agreement  to  be  signed  by  their 
respective  agents  thereunto  duly  authorized,  the  day  and  year  first  above  written. 


ALGONQUIN  GAS  TRANSMISSION,  LLC 


:/sion. 


Title:  President 


By:  William  T.  Ya 


NSTAR  Gas  Company 


Title:  .  Officer 


By: 


SERVICE  AGREEMENT 

(APPLICABLE  TO  RATE  SCHEDULE  AFT - CL ) 


Dated:  (8) 


Exhibit  A 

Point (3)  of  Receipt 


To  the  service  agreement  under  Rate  Schedule  AFT-CL  between  Algonquin  Gas  Transmission,  LLC 
(Algonquin)  and  NSTAR  Gas  Company  (Customer)  concerning  Point (s)  of  Receipt. 


Primary  Point (s) 
of  Receipt 


Maximum  Daily  Maximum 

Receipt  Obligation  Receipt  Pressure 


80094 


140,000  Dth 


Algonquin's  line  pressure  as  may 
exist  from  time  to  time. 


Signed  for  Identification 
Algonquin : 

Customer: 


Supersedes  Exhibit  A  Dated:  N/A_ 


SERVICE  AGREEMENT 

(APPLICABLE  TO  RATE  SCHEDULE  AFT -CL) 


Dated:  (11) 


Exhibit  B 

Point (s)  of  Delivery 


To  the  service  agreement  under  Rate  Schedule  AFT-CL  between  Algonquin  Gas  Transmission,  LLC 
(Algonquin)  and  NSTAR  Gas  Company  (Customer)  concerning  Point (s)  of  Delivery. 


Primary  Point  Maximum  Daily 

of  Delivery  Delivery  Obligation 

00026  140, 000  Dth 

190  psig  at  the  inlet  of  the  meter  station. 


Minimum 

Delivery  Pressure  (psig) 
190* 


Signed  for 
Algonquin : 
Customer : 
Supersedes 


Identif icatio 


Exhibit  B  Dated: 


EXHIBIT  J 

FEDERAL  AUTHORIZATIONS 


U.  S.  Fish  and  Wildlife  Service 


Clearance 


Received  1 1/27/07  & 
3/27/08 


MA  Coastal  Zone  Management  Agency 


Clearance 


Received  10/29/07  & 
3/10/08 


U.  S.  Environmental  Protection  Agency 


NPDES  -  Hydrostatic  Test  Water 
Discharge 


To  be  filed  3rd  Quarter 
2008 


EXHIBIT  J 

FEDERAL  AUTHORIZATIONS 
J-2  LOOP  PROJECT 


Federal  Energy  Regulatory 
Commission 


Certificate  of  Public  Convenience  and 
Necessity 


To  be  filed  April  2008 


EXHIBIT  K 


COST  OF  FACILITIES 


EXHIBIT  K 
1  of  5 
4/25/2008 


NAME: 

DOCKET  NO.: 
PROJECT: 
PROJECT  YEAR: 


ALGONQUIN  GAS  TRANSMISSION,  LLC 

J-2  Loop  Project 
2009 


COST  BASIS  OF  FACILITY  ESTIMATES 


The  costs  contained  in  this  Exhibit  K  comprise  a  detailed  estimate  of  the  construction  expenditures  for  the  facilities 
proposed  in  this  filing. 

The  cost  estimates  for  all  facilities  are  based  on  2007  dollars.  No  escalation  is  included. 

Prices  of  major  equipment  items  are  based  on  direct  contact  with  selected  manufacturers,  while  minor  prices  are  from  recent 
experience  and  manufacture's  catalogue  information. 

Each  facility  estimate  includes  contingency  reflecting  the  possible  extent  that  actual  costs  may  exceed  the  direct  estimated 
values  due  to  unanticipated  elements  of  cost  and  changes  in  design. 


EXHIBIT  K 
2  of  5 
4/25/2008 


NAME: 

DOCKET  NO.: 
PROJECT: 
PROJECT  YEAR: 

ALGONQUIN  GAS  TRANSMISSION,  LLC 

J-2  Loop  Project 

2009 

DESCRIPTION 

TOTAL 

Compression 

$0 

Pipeline 

$33,850,000 

M  &  R 

$0 

AFUDC 

$1,457,000 

SUB  TOTAL 

$35,307,000 

Escalation 

0.00% 

$0 

PROJECT  TOTAL 

$35,307,000 

EXHIBIT  K 
3  of  5 
4/25/2008 


SUMMARY  COST  OF  FACILITIES 


NAME:  ALGONQUIN  GAS  TRANSMISSION,  LLC 

DOCKET  NO.: 

PROJECT:  J-2  Loop  Project 

PROJECT  YEAR:  2009 


ITEM 

DESCRIPTION 

COMPRESSION 

132 

RIGHT  OF  WAY 

$0 

133 

RIGHT  OF  WAY  DAMAGES 

$0 

134 

SURVEYS 

$0 

135 

MATERIALS 

$0 

136 

LABOR 

$0 

137 

ENGINEERING  &  INSPECTION 

$0 

• 

OVERHEAD 

$0 

145 

AFUDC 

$0 

146 

CONTINGENCY 

$0 

147 

LEGAL  FEES 

$0 

148 

OTHER  SERVICES 

$0 

SUB  TOTAL 

$0 

Escalation  0.00% 

so 

TOTAL  PROJECT 

$0 

PIPELINE 

M&R 

TOTAL 

$3,511,000 

$0 

$3,511,000 

$3,259,000 

$0 

$3,259,000 

$1,113,000 

$0 

$1,113,000 

$1,098,000 

$0 

$1,098,000 

$16,509,000 

$0 

$16,509,000 

$2,900,000 

$0 

$2,900,000 

$1,622,000 

$0 

$1,622,000 

$1,457,000 

$0 

$1,457,000 

$1,661,000 

$0 

$1,661,000 

$1,560,000 

$0 

$1,560,000 

$617,000 

$0 

$617,000 

$35,307,000 

$0 

$35,307,000 

$0 

$0 

$0 

$35,307,000 

$0 

$35,307,000 

• 

EXHIBIT  K 
4  of  5 
4/25/2008 


SUMMARY  COST  OF  FACILITIES 


NAME; 

DOCKET  NO.: 
PROJECT: 
PROJECT  YEAR: 


ALGONQUIN  GAS  TRANSMISSION,  LLC 

J-2  Loop  Project 
2009 


DESCRIPTION 


TOTAL 


Compression  Facilities 
Pipeline  Facilities 
M  &  R  Facilities 


$0 

$35,307,000 

$0 


PROJECT  TOTAL 


$35,307,000 


EXHIBIT  K 
5  of  5 
4/25/2008 


NAME: 

DOCKET  NO.: 
PROJECT: 
PROJECT  YEAR: 
FACILITY: 

ITEM 

COST  OF  FACILITIES 

ALGONQUIN  GAS  TRANSMISSION,  LLC 

J-2  Loop  Project 

2009 

2.0  miles  of  14”  Pipeline  Loop 

DESCRIPTION 

TOTAL 

PIPELINE 

132 

RIGHT  OF  WAY 

$3,511,000 

133 

RIGHT  OF  WAY  DAMAGES 

$3,259,000 

134 

SURVEYS 

$1,113,000 

135 

MATERIALS 

$1,098,000 

136 

LABOR 

$16,509,000 

137 

ENGINEERING  &  INSPECTION 

$2,900,000 

144 

OVERHEAD 

$1,622,000 

145 

AFUDC 

$1,457,000 

146 

CONTINGENCY 

$1,661,000 

147 

LEGAL  FEES 

$1,560,000 

148 

OTHER  SERVICES 

$617,000 

PROJECT  TOTAL 


$35,307,000 


EXHIBIT  O 


DEPRECIATION  AND  DEPLETION 


Docket  No.  CP08- 
Exhibit  O 
Schedule  1 


ALGONQUIN  GAS  TRANSMISSION,  LLC 

J-2  Facility 

Depreciation  Rate 


Algonquin  proposes  an  annual  depreciation  rate  of  5.0%  for  the  proposed  J-2 

Loop. 


Because  the  facility  functions  as  a  pipeline  lateral  which  will  be  constructed  to 
provide  firm  service  under  a  single  AFT-CL  contract,  Algonquin  proposes  an  annual 
depreciation  rate  of  5.0%  for  the  new  loop  facilities,  based  on  the  20-year  term  of  that 
contract. 


EXHIBIT  P 


RATES  AND  TARIFF 


5= 


Docket  No.  CP08- 
Exhibit  P 


ALGONQUIN  GAS  TRANSMISSION,  LLC 

J-2  Facility 

Table  of  Contents 
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Depreciation  Expense  and  Other  Taxes  -  Existing  Facilities 
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Rate  Base  and  Return  -  Existing  Facilities 

Schedule  10  Federal  and  State  Income  Taxes  -  Existing  Facilities 
Schedule  1 1  Estimated  2009  Plant  Costs  -  Existing  Facilities 
Schedule  12  Rate  of  Return 


Docket  No.  CP08- 
Exhibit  P 
Schedule  1 


ALGONQUIN  GAS  TRANSMISSION,  LLC 

J-2  Facility 

Explanation  of  Cost  of  Service  and  Rates 


For  service  on  the  J-2  Facility  Algonquin  proposes  the  initial  recourse  rates 
developed  on  Schedule  2.  A  total  cost  of  service  was  developed  on  Schedule  2  which 
includes  both  the  proposed  J-2  Loop  and  existing  J-2  Lateral.  Rate  design  determinants 
of  140,000  Dth/d  were  utilized  to  develop  the  proposed  AFT-CL  recourse  rate  for  firm 
service,  which  is  equal  to  the  amount  of  firm  capacity  contracted  on  the  J-2  Facility. 

Algonquin  proposes  an  AIT-2  rate  applicable  to  the  J-2  Facility  which  is  equal  to 
the  1 00%  load  factor  equivalent  of  the  firm  AFT-CL  reservation  rate.  Further,  Algonquin 
proposes  to  credit  AIT-2  interruptible  service  revenues  consistent  with  the  procedures  set 
forth  in  Section  41 .1  of  the  General  Terms  and  Conditions  of  its  tariff. 

Schedules  3  through  6  derive  the  incremental  cost  of  service  for  the  proposed  J-2 
Loop.  Schedules  7  through  10  derive  the  incremental  cost  of  service  of  the  existing  J-2 
Lateral.  Schedule  1 1  shows  the  estimated  Gas  Plant  in  Service,  Accumulated  DD&A  and 
Net  Book  Value  amounts  for  the  existing  J-2  Lateral,  as  of  September  1 , 2009. 

The  settlement  filed  on  October  1 6,  2007  by  Algonquin  and  NSTAR  contemplated 
that  the  costs  of  the  existing  J-2  system  would  be  rolled  into  the  J-2  AFT-CL  rates  in  the 
next  Algonquin  rate  case.  However,  in  its  Order  on  Complaint  and  Offer  of  Settlement, 
issued  on  February  14,  2008,  the  Commission  modified  the  settlement  to  require  that 
Algonquin  remove  the  delivery  point  at  the  end  of  the  J-2  Lateral  from  the  list  of  available 
mainline  delivery  points  and  remove  the  costs  of  the  existing  J-2  Lateral  from  the  rates  of 
system  customers  at  the  time  the  J-2  Loop  is  placed  into  service,  i.e.  September  1 , 2009. 
Accordingly,  pursuant  to  the  Commission’s  order,  Algonquin  will  file  approximately  30  to  60 
days  prior  to  the  in-service  date  of  the  J-2  Loop  to  remove  the  delivery  point  at  the  end  of 
the  J-2  Lateral  from  its  list  of  available  mainline  delivery  points  and  to  remove  the  existing 
J-2  Lateral  costs  from  its  system  rates  in  a  separate  limited  Section  4  filing.  Such  limited 
Section  4  filing  will  be  requested  to  become  effective  on  the  date  the  J-2  Loop  proposed 
herein  is  placed  in-service.  Therefore,  Algonquin  has  reflected  the  cost  of  service  of  the 
existing  J-2  Lateral,  as  of  September  1 , 2009  in  the  J-2  AFT-CL  and  AIT-2  recourse  rates 
proposed  herein.  In  addition,  for  informational  purposes,  Algonquin  is  including  herein 
certain  pro  forma  tariff  sheets,  substantively  similar  to  those  included  in  Exhibit  4  to  the 
Settlement,  that  will  be  filed  in  the  limited  Section  4  proceeding  to  implement  service  on 
the  J-2  Facilities  as  described  in  this  Application  (pro  forma  Sheet  Nos.  201,  208,  209, 
222,  232,  233,  241, 249,  250,  262,  272,  273,  281, 286,  and  287). 

The  factors  used  to  develop  the  cost  of  service  for  both  the  proposed  and  existing 
facilities  are  those  underlying  Algonquin’s  current  rates,  as  approved  in  Docket  No.  RP99- 
262.  These  factors  include  an  allowed  rate  of  return  of  10.37%,  an  operation  and 


maintenance  expense  factor  of  2.8%,  and  a  factor  for  tax  expense  other  than  income 
taxes  of  1 .85%  (applied  to  the  total  capital  cost). 

The  capital  cost  used  to  develop  the  J-2  Loop  cost  of  service  was  $35,307,000,  as 
shown  in  Exhibit  K. 


Docket  No.  CP08- 
Exhibit  P 
Schedule  2 


Algonquin  Gas  Transmission,  LLC 
J-2  Facility 

Total  Cost  of  Service  and  Rate  Design 


Line 

No. 

(D 

Description 

(2) 

2009 

(3) 

2010 

(4) 

2011 

1 

Cost  of  Service  -  J-2  Loop  Faclities 

$8,544,705 

$8,272,548 

$7,965,240 

2 

Cost  of  Service  -  Existing  J-2  Facilities 

198,816 

195,706 

192,610 

3 

Total  Cost  of  Service 

$8,743,521 

$8,468,254 

$8,157,850 

4 

Rate  Derivation 

5 

System  Capacity  (Dth/d) 

140,000 

6 

Design  Determinant 

1,680,000 

7 

Reservation  Charge 

$5.2045 

8 

Authorized  Overrun 

$0.1711 

9 

AIT-2  Rate 

$0.1711 

i 


) 


Docket  No.  CP08-. 
Exhibit  P 
Schedule  3 


► 


Algonquin  Gas  Transmission,  LLC 
J-2  Facility 

Total  Cost  of  Service  -  Loop  Facilities 


Line 

(D 

(2) 

(3) 

(4) 

No. 

Description 

2009 

2010 

2011 

1 

Operation  &  Maintenance  Expenses 

$988,596 

$1 ,008,368 

$1,028,535 

2 

Depreciation  Expense 

1,765,350 

1,765,350 

1,765,350 

3 

Taxes  Other  than  Income 

653,180 

666,244 

679,568 

4 

Federal  Income  Taxes 

1,255,203 

1,181,780 

1 ,099,737 

5 

State  Income  Taxes 

290,605 

273,606 

254,61 1 

6 

Return 

3,591,771 

3,377,200 

3,137,439 

7 

Total  Cost  of  Service 

$8,544,705 

$8,272,548 

$7,965,240 

> 


Docket  No.  CP08- 
Exhibit  P 
Schedule  4 


Algonquin  Gas  Transmission,  LLC 
J-2  Facility 

Depreciation  Expense  and  Other  Taxes  -  Loop  Facilities 


Line 

No. 

(D 

DescriDtion 

(2) 

2009 

(3) 

2010 

(4) 

2011 

1 

Depreciation  Expense: 

2 

Depreciable  Plant 

$35,307,000 

$35,307,000 

$35,307,000 

3 

Depreciation  Rate 

5.00% 

5.00% 

5.00% 

4 

Depreciation  Expense 

$1 ,765,350 

$1 ,765,350 

$1,765,350 

5 

Taxes  Other  than  Income: 

6 

Gross  Plant 

$35,307,000 

$35,307,000 

$35,307,000 

7 

Taxes  Other  than  Income  @ 

1.85% 

$653,180 

$666,244 

$679,568 

Docket  No.  CP08- 
Exhibit  P 
Schedule  5 


Algonquin  Gas  Transmission,  LLC 
J-2  Facility 

Rate  Base  and  Return  -  Loop  Facilities 


Line 

No. 

(1) 

Descriotion 

(2) 

2009 

(3) 

2010 

(4) 

2011 

1 

Rate  Base: 

2 

Gas  Plant  in  Service 

$35,307,000 

$35,307,000 

$35,307,000 

3 

Accumulated  Depreciation 

(882,675) 

(2,648,025) 

(4,413,375) 

4 

5 

Net  Plant 

Working  Capital: 

34,424,325 

32,658,975 

30,893,625 

6 

Cash 

0 

0 

0 

7 

Prepayments 

0 

0 

0 

8 

Materials  &  Supplies  1/ 

211,842 

216,079 

220,400 

9 

Total  Working  Capital 

211,842 

216,079 

220,400 

10 

Accumulated  Deferred  Income  Taxes 

0 

(308,034) 

(859,073) 

11 

Total  Rate  Base 

$34,636,167 

$32,567,020 

$30,254,952 

12 

Return  @  10.37% 

$3,591,771 

$3,377,200 

$3,137,439 

1/  0.6%  of  Gas  Plant  in  Service  (experience  ratio). 


Docket  No.  CP08- 
Exhibit  P 
Schedule  6 


Algonquin  Gas  Transmission,  LLC 
J-2  Facility 

Federal  and  State  Income  Taxes  -  Loop  Facilities 


Line 

No. 

(1) 

Description 

(2) 

2009 

(3) 

2010 

(4) 

2011 

1 

Return 

$3,591,771 

$3,377,200 

$3,137,439 

2 

Adjustments: 

3 

Interest  and  Debt  Expense 

(1 ,309,247) 

(1,231,033) 

(1,143,637) 

4 

Amortization  of  Equity  AFUDC 

48,567 

48,567 

48,567 

5 

Total  Adjustments 

(1,260,680) 

(1,182,466) 

(1,095,070) 

6 

Net  Taxable  Income 

2,331,091 

2,194,734 

2,042,369 

7 

Federal  Income  Tax  @  35% 

$1,255,203 

$1,181,780 

$1,099,737 

8 

Pre-FIT  (Lines  6  and  7) 

3,586,294 

3,376,514 

3,142,106 

9 

State  Income  Tax  @  7.4958% 

$290,605 

$273,606 

$254,61 1 

) 


Docket  No.  CP08- 
Exhibit  P 
Schedule  7 


Algonquin  Gas  Transmission,  LLC 
J-2  Facility 

Total  Cost  of  Service  -  Existing  Facilities 


Line 

No. 

(1) 

Description 

(2) 

2009 

(3) 

2010 

(4) 

2011 

1 

Operation  &  Maintenance  Expenses 

$53,661 

$54,734 

$55,829 

2 

Depreciation  Expense 

34,688 

34,688 

34,688 

3 

Taxes  Other  than  Income 

35,456 

36,165 

36,888 

4 

Federal  Income  Taxes 

18,058 

16,880 

15,697 

5 

State  Income  Taxes 

4,181 

3,908 

3,634 

6 

Return 

52,772 

49,331 

45,874 

7 

Total  Cost  of  Sen/ice 

$198,816 

$195,706 

$192,610 

> 


Docket  No.  CP08- 
Exhibit  P 
Schedule  8 


Algonquin  Gas  Transmission,  LLC 
J-2  Facility 

Depreciation  Expense  and  Other  Taxes  -  Existing  Facilities 


Line 

No. 

(D 

DescriDtion 

(2) 

2009 

(3) 

2010 

(4) 

2011 

1 

Depreciation  Expense: 

2 

Depreciable  Plant 

$1,916,465 

$1,916,465 

$1,916,465 

3 

Depreciation  Rate 

1.81% 

1.81% 

1.81% 

4 

Depreciation  Expense 

$34,688 

$34,688 

$34,688 

5 

Taxes  Other  than  Income: 

6 

Gross  Plant 

$1,916,565 

$1,916,565 

$1,916,565 

7 

Taxes  Other  than  Income  @ 

1.85% 

$35,456 

$36,165 

$36,888 

Docket  No.  CP08- 
Exhibit  P 
Schedule  9 


Algonquin  Gas  Transmission,  LLC 
J-2  Facility 

Rate  Base  and  Return  -  Existing  Facilities 


(D 

(2) 

(3) 

(4) 

Line 

No. 

Description 

2009 

2010 

2011 

1 

Rate  Base: 

• 

2 

Gas  Plant  in  Service 

$1,916,565 

$1,916,565 

$1,916,565 

3 

Accumulated  Depreciation 

(1,105,276) 

(1,139,964) 

(1,174,652) 

4 

Net  Plant 

811,289 

776,601 

741,913 

5 

Working  Capital: 

6 

Cash 

0 

0 

0 

7 

Prepayments 

0 

0 

0 

8 

Materials  &  Supplies  1/ 

11,499 

11,729 

1 1 ,964 

9 

Total  Working  Capital 

11,499 

11,729 

1 1 ,964 

10 

Accumulated  Deferred  Income  Taxes 

313,893 

312,625 

31 1 ,503 

11 

Total  Rate  Base 

$508,895 

$475,705 

$442,374 

12 

Return  @  10.37% 

$52,772 

$49,331 

$45,874 

1/  0.6%  of  Gas  Plant  in  Service  (experience  ratio). 


■=<«&< 

Docket  No.  CP08- 
Exhibit  P 
Schedule  10 


Algonquin  Gas  Transmission,  LLC 
J-2  Facility 

Federal  and  State  Income  Taxes  -J-2  Existing  Facilities 


Line 

No. 

(D 

Description 

(2) 

2009 

(3) 

2010 

(4) 

2011 

1 

Return 

$52,772 

$49,331 

$45,874 

2 

Adjustments: 

3 

Interest  and  Debt  Expense 

(19,236) 

(17,982) 

(16,722) 

4 

Amortization  of  Equity  AFUDC 

0 

0 

0 

5 

Total  Adjustments 

(19,236) 

(17,982) 

(16,722) 

6 

Net  Taxable  Income 

33,536 

31,349 

29,152 

7 

Federal  Income  Tax  @  35% 

$18,058 

$16,880 

$15,697 

8 

Pre-FIT  (Lines  6  and  7) 

51,594 

48,229 

44,849 

9 

State  Income  Tax  @  7.4958% 

$4,181 

$3,908 

$3,634 

Docket  No.  CP08-. 
Exhibit  P 
Schedule  1 1 


Algonquin  Gas  Transmission,  LLC 
J-2  Facility 

Existing  Facilities  Estimated  Cost,  At  September  1 , 2009 


(D 

(2) 

(3) 

(4) 

Line 

Original 

Accumulated 

Net  Book 

No. 

Descriotion 

Cost 

DD&A 

Value 

1 

14"  J-2  Lateral 

2 

365.2-Right-Of-Way 

$7,346 

$7,346 

$0 

3 

367-Mains 

$1,393,413 

$827,144 

$566,269 

4 

Subtotal  1 4"  J-2  Lateral 

$1,400,758 

$834,490 

$566,269 

5 

M&R  #26 

6 

365.1 -Land 

$100 

$0 

$100 

7 

366-Structures 

$9,383 

$9,383 

$0 

8 

367-Mains 

$336,690 

$152,389 

$184,302 

9 

369-M&R  Equipment 

$169,633 

$109,015 

$60,618 

10 

Subtotal  M&R  #26 

$515,806 

$270,786 

$245,020 

11 

Total  J-2  Existing  Facilities 

$1,916,565 

$1,105,276 

$811,288 

Docket  No.  CP08- 
Exhibit  P 
Schedule  12 


Algonquin  Gas  Transmission,  LLC 
J-2  Facility 
Rate  of  Return 

(Underlying  Current  Rates  Approved  in  Docket  No.  RP99-262) 


(1) 

(2) 

(3) 

(4) 

Line 

No. 

Descriotion 

Capitalization 

Ratios 

Component 

Cost 

Return 

Comoonent 

1 

Long-Term  Debt 

41.83% 

9.03% 

3.78% 

2 

Preferred 

0.00% 

0.00% 

0.00% 

3 

Equity 

58.17% 

11.33% 

6.59% 

4 

Total 

100.00% 

10.37% 

ALGONQUIN  GAS  TRANSMISSION,  LLC 

FERC  Gas  Tariff  Pro  Forma  Sheet  No.  37A 

Fifth  Revised  Volume  No.  1 


Rate  Schedule  AFT-CL 
Firm  Transportation  Service 


Base - 

Tariff 
Rate  1/ 

ACA 

Adj 

$/Dth  - 

GRI 

.  2/  Adj. 

Total 

Rate 

FACILITY 

Reservation  Charge: 
Maximum 

$5.2045 

$5.2045 

Minimum 

$0.0000 

- 

- 

$0.0000 

Commodity  Charge: 
Maximum 

$0.0000 

$0.0019 

$0.0000 

$0.0019 

Minimum 

$0.0000 

$0.0019 

$0.0000 

$0.0019 

Authorized  Overrun 
Commodity  Charge 

Maximum 

$0.1711 

$0.0019 

$0.0000 

$0.1730 

Minimum 

$0.0000 

$0.0019 

$0.0000 

$0.0019 

1/  The  Base  Tariff  is  the  effective  rate  on  file  with  the 

Commission  excluding  adjustments  approved  by  the  Commission. 

2/  The  ACA  Surcharge  will  only  apply  if  the  AFT-CL  Customer  has  not  paid 

an  ACA  Surcharge  for  the  same  gas  volumes  transported  under  another 
rate  schedule. 


Issued  by:  D.  A.  McCallum,  Director,  Rates  and  Tariffs 
Issued  on:  Effective  on: 


ALGONQUIN  GAS  TRANSMISSION,  LLC 

FERC  Gas  Tariff  Pro  Forma  Sheet  No.  38 

Fifth  Revised  Volume  No.  1 


Rate  Schedule  AFT-CL 
Capacity  Release 


Base - 

Tariff 
Rate  1/ 

-  $/Dth 

2/ 

Base 

Rate 

-Volumetric - 

Total 

Rate 

CANAL  LATERAL 

Reservation  Charge: 
Maximum 

Minimum 

(a) 

$2.0858 

$0.0000 

(b) 

$0.0686 

$0.0000 

(c) = (b) 

$0.0686 

$0.0000 

MIDDLETOWN  LATERAL 

Reservation  Charge: 
Maximum 

Minimum 

$3.2764 

$0.0000 

$0.1077 

$0.0000 

$0.1077 

$0.0000 

CLEARY  LATERAL 

Reservation  Charge: 
Maximum 

Minimum 

$1.4529 

$0.0000 

$0.0478 

$0.0000 

$0.0478 

$0.0000 

LAKE  ROAD  LATERAL 

Reservation  Charge: 
Maximum 

Minimum 

$0.6476 

$0.0000 

$0.0213 

$0.0000 

$0.0213 

$0.0000 

BRAYTON  POINT  LATERAL 
Reservation  Charge: 
Maximum 

Minimum 

$1.2700 

$0.0000 

$0.0418 

$0.0000 

$0.0418 

$0.0000 

BELLINGHAM  LATERAL 

Reservation  Charge: 
Maximum 

Minimum 

$0.9714 

$0.0000 

$0.0319 

$0.0000 

$0.0319 

$0.0000 

PHELPS  DODGE  LATERAL 

Reservation  Charge: 
Maximum 

Minimum 

$0.0000 

$0.0000 

$0.0000 

$0.0000 

$0.0000 

$0.0000 

MANCHESTER  STREET  LATERAL 
Reservation  Charge: 
Maximum 

Minimum 

$2.4500 

$0.0000 

$0.0805 

$0.0000 

$0.0805 

$0.0000 

J-2  FACILITY 

Reservation  Charge: 
Maximum 

Minimum 

$5.2045 

$0.0000 

$0.1711 

$0.0000 

$0.1711 

$0.0000 

1/  The  Base  Tariff  is  the  effective  rate  on  file  with  the 

Commission,  excluding  adjustments  approved  by  the 
Commission. 

2/  The  volumetric  reservation  charges  are  applicable  to 

capacity  releases  where  Releasing  Customer's  Notice  provides 
for  bids  on  a  volumetric  basis,  and  are  exclusive  of 
surcharges  and  commodity. 


Issued  by:  D.  A.  McCallum,  Director,  Rates  and  Tariffs 
Issued  on:  Effective  on: 


• 

ALGONQUIN  GAS  TRANSMISSION,  LLC 

FERC  Gas  Tariff  pro  Forma  Sheet  No.  42 

Fifth  Revised  Volume  No.  1 


Rate 

Interruptible 

Schedule  AIT-2 
Transportation 

Service 

Base - 

Tariff 
Rate  1/ 

- $/Dth  --- 

ACA 

Adi .2/ 

Total 

Rate 

BRAYTON  POINT  LATERAL 
Commodity  Charge 

Maximum 

Minimum 

$0.0418 

$0.0000 

$0.0016 

$0.0016 

$0.0434 

$0.0016 

Authorized  Overrun 
Commodity  Charge 

Maximum 

Minimum 

$0.0418 

$0.0000 

$0.0016 

$0.0016 

$0.0434 

$0.0016 

MANCHESTER  STREET  LATERAL 
Commodity  Charge 

Maximum 

Minimum 

$0.0805 

$0.0000 

$0.0016 

$0.0016 

$0.0821 

$0.0016 

Authorized  Overrun 
Commodity  Charge 

Maximum 

Minimum 

$0.0805 

$0.0000 

$0.0016 

$0.0016 

$0.0821 

$0.0016 

CANAL  LATERAL 

Commodity  Charge 

Maximum 

Minimum 

$0.0686 

$0.0000 

$0.0016 

$0.0016 

$0.0702 

$0.0016 

Authorized  Overrun 
Commodity  Charge 

Maximum 

Minimum 

$0.0686 

$0.0000 

$0.0016 

$0.0016 

$0.0702 

$0.0016 

J-2  FACILITY 

Commodity  Charge 

Maximum 

Minimum 

$0.1711 

$0.0000 

$0.0019 

$0.0019 

$0.1730 

$0.0019 

Authorized  Overrun 
Commodity  Charge 

Maximum 

Minimum 

$0.1711 

$0.0000 

$0.0019 

$0.0019 

$0.1730 

$0.0019 

1/  The  Base  Tariff  is  the  effective  rate  on  file  with  the  Commission,  excluding 
adjustments  approved  by  the  Commission. 

2/  The  ACA  Surcharge  will  only  apply  if  the  Customer  has  not  paid 

an  ACA  Surcharge  for  the  same  gas  volumes  transported  under  another 
rate  schedule. 


Issued  by:  D.  A.  McCallum,  Director,  Rates  and  Tariffs 
Issued  on:  Effective  on: 
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Issued  by:  D.  A.  McCallum,  Director,  Rates  and  Tariffs 
Issued  on:  Effective  on: 


ALGONQUIN  GAS  TRANSMISSION,  LLC 

FERC  Gas  Tariff  Pro  Forma  Sheet  No.  201 

Fifth  Revised  Volume  No.  1 


RATE  SCHEDULE  AFT-1 
FIRM  TRANSPORTATION  SERVICE 

1.  AVAILABILITY 

This  rate  schedule  is  available  for  firm  transportation  of  natural  gas  by  Algonquin  Gas 
Transmission,  LLC  (hereinafter  called  "Algonquin")  for  any  party  (hereinafter  called 
" Cus  tomer " ) ,  when : 

a.  Customer  has  made  a  valid  request  for  firm  transportation  pursuant  to  Section  2  of 
the  General  Terms  and  Conditions  of  this  FERC  Gas  Tariff  of  which  this  rate 
schedule  is  a  part; 

b.  Sufficient  firm  capacity  is  available  to  effectuate  such  transportation  without 
any  construction  of  facilities  or  other  investment  by  Algonquin,  or  Algonquin  has 
waived  this  requirement  in  writing; 

c.  The  Primary  Point(s)  of  Receipt  and  Primary  Point(s)  of  Delivery  requested  by 
Customer  are  acceptable  to  Algonquin  from  the  viewpoint  of  adequacy  of  Algonquin's 
existing  facilities  to  receive  and  transport  Customer's  gas  with  Algonquin’s 
existing  firm  service  taking  precedence;  and 

d.  Customer  has  executed  a  service  agreement  in  the  form  contained  in  the  FERC  Gas 
Tariff  of  which  this  rate  schedule  is  a  part. 

e.  Transportation  service  effectuated  through  capacity  on  the  Brayton  Point  Lateral, 
the  Manchester  Street  Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such 
lateral  facilities  are  defined  in  Rate  Schedule  AFT-CL  is  not  available  under  this 
rate  schedule;  provided,  however  that  the  interconnection  between  the  Brayton 
Point  Lateral  and  Algonquin’s  mainline  (M&R  No.  80035),  the  interconnection 
between  the  Manchester  Street  Lateral  and  Algonquin's  mainline  (M&R  No.  80071), 
the  interconnection  between  the  Canal  Lateral  and  Algonquin's  mainline  (M&R  No. 
8004),  and  the  interconnection  between  the  J-2  Facility  and  Algonquin's  mainline 
(M&R  No.  80095)  are  available  under  this  Rate  Schedule  AFT-1. 

2.  APPLICABILITY  AND  CHARACTER  OF  SERVICE 

2.1  Transportation  service  hereunder  will  be  on  a  firm  basis  except  as  provided  herein 
and  in  Sections  16  and  24  of  the  General  Terms  and  Conditions  of  this  tariff. 
Algonquin  shall  receive  from  Customer,  or  for  the  account  of  Customer,  at  those 
points  on  Algonquin's  system  as  specified  in  an  executed  AFT-1  Service  Agreement 
between  Customer  and  Algonquin  (hereinafter  referred  to  as  "Point(s)  of  Receipt") 
for  transportation  hereunder  daily  quantities  of  gas  tendered  for  the  account  of 
Customer  up  to  Customer’s  Maximum  Daily  Transportation  Quantity  ("MDTQ")  plus  an 
amount  reflecting  the  Fuel  Reimbursement  Quantity  as  defined 
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6.  POINT (S)  OF  RECEIPT  AND  DELIVERY 

6.1  (A)  Primary  Points  of  Receipt:  The  Primary  Point (s)  of  Receipt  at  which 

Algonquin  shall  receive  gas  for  transportation  under  this  rate  schedule  shall 
be  specified  in  an  exhibit  to  the  service  agreement  executed  by  Algonquin  and 
Customer.  Such  exhibit  shall  specify  for  each  Primary  Point  of  Receipt  the 
MDRO  and  receipt  pressure  obligations.  Such  exhibit  by  mutual  written 
agreement  may  be  superseded  by  a  new  exhibit  which  may  add  or  delete  specific 
points  or  make  other  changes  thereto  that  the  parties  deem  appropriate. 
Algonquin  shall  not  accept  any  proposed  Primary  Point (s)  of  Receipt,  or 
quantity  at  any  Primary  Point (s)  of  Receipt,  or  change  in  quantities  among 
Primary  Point (s)  of  Receipt  if  (a)  the  resulting  aggregate  MDROs  at  all  of 
Customer's  Primary  Point (s)  of  Receipt  would  exceed  Customer's  MDTQ,  or  (b) 
in  doing  so,  in  Algonquin's  reasonable  judgment,  Algonquin  would  impair  its 
ability  to  satisfy  its  existing  firm  obligations  to  receive  gas  pursuant  to 
other  firm  service  agreements  under  which  such  Point (s)  of  Receipt  are 
Primary  Points  of  Receipt  and  to  purchase  and  receive  its  Company  Use  Gas  at 
maximum  deliverability  levels,  as  such  Company  Use  Gas  arrangements  exist 
under  agreements  effective  at  the  date  of  Customer’s  request  or  reasonably 
expected  by  Algonquin  to  be  effective  within  six  months  of  the  request. 

(B)  A  Replacement  Customer  that  acquired  capacity  pursuant  to  the  capacity 

release  mechanism  set  forth  in  Section  14  of  the  General  Terms  and  Conditions 
of  this  tariff  or  a  releasing  customer  that  has  released  capacity  pursuant  to 
the  capacity  release  mechanism  set  forth  in  Section  14  of  the  GT&C  of  this 
tariff  may  request,  subject  to  the  availability  of  point  and  path  capacity, 
any  interconnection  between  the  facilities  of  Algonquin  and  the  facilities  of 
other  operators  for  use  as  a  Primary  Point  of  Receipt  in  a  segmented 
transaction,  provided,  however,  that  Algonquin  shall  not  accept  any  proposed 
Primary  Point  of  Receipt  to  the  extent  that  (a)  the  resulting  aggregate 
contractual  entitlements  under  the  related  releasing  and  replacement 
contracts  along  any  segment  would  exceed  the  MDTQ  of  the  original  contract, 
or  (b)  the  quantities  transported  along  any  segment  under  the  resulting 
aggregate  related  releasing  and  replacement  contracts  would  exceed  the  MDTQ 
of  the  original  contract.  In  the  event  that  Replacement  Customer  selects  a 
new  Primary  Point  of  Receipt  that  is  located  within  the  acquired  contract 
path,  the  portion  of  the  path  no  longer  covered  by  that  contract  is  deemed  to 
be  unsubscribed  capacity  that  may  be  sold  by  Algonquin  for  the  term  of  the 
capacity  release  agreement.  Upon  termination  of  the  capacity  release 
agreement,  all  capacity  covered  by  the  original  release,  including  the 
original  Primary  Points  of  Receipt,  shall  revert  to  the  Releasing  Customer, 
and  any  Primary  Points  of  Receipt  granted  during  the  term  of  the  capacity 
release  agreement  shall  revert  to  Algonquin  as  unsubscribed  capacity. 

6.2  Secondary  Points  of  Receipt:  Notwithstanding  the  foregoing,  all  interconnections 
between  the  facilities  of  Algonquin  and  the  facilities  of  other  operators  shall  be 
available  for  use  by  Customer  as  Secondary  Points  of  Receipt,  with  the  exception 
of  interconnections  with  the  facilities  of  other  operators  accessible  only  through 
the  utilization  of  capacity  on  the  Brayton  Point  Lateral,  the  Manchester  Street 
Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such  lateral  facilities  are 
defined  in  Rate  Schedule  AFT-CL;  provided,  however,  that  the  interconnection 
between  the  Brayton  Point  Lateral  and  Algonquin's  mainline,  the  interconnection 
between  the  Manchester  Street  Lateral  and  Algonquin’s  mainline,  the 
interconnection  between  the  Canal  Lateral  and  Algonquin's  mainline,  and  the 
interconnection  between  the  J-2  Facility  and  Algonquin's  mainline  are  available  as 
Secondary  Points  of  Receipt  under  this  Rate  Schedule  AFT-1.  Such  use  of  Secondary 
Points  of  Receipt  is  subject  to  and  pursuant  to  Section  48.2  of  the  General  Terms 
and  Conditions  of  this  FERC  Gas  Tariff. 
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6.  POINT (S)  OF  RECEIPT  AND  DELIVERY  (continued) 

6.3  (A)  Primary  Points  of  Delivery:  The  Primary  Point (s)  of  Delivery  at  which 

Algonquin  shall  deliver  gas  for  Customer's  account  under  this  rate  schedule 
shall  be  specified  in  an  exhibit  to  the  service  agreement  executed  by 
Algonquin  and  Customer.  Such  exhibit  shall  specify  for  each  Point  of 
Delivery  the  MDDO  and  delivery  pressure  obligations.  Algonquin  shall  not 
accept  any  proposed  Primary  Point (s)  of  Delivery,  or  quantity  at  any  Primary 
Point (s)  of  Delivery,  or  change  in  quantities  among  Primary  Point (s)  of 
Delivery  if  the  resulting  aggregate  MDDOs  at  all  of  Customer’s  Primary 
Point (s)  of  Delivery  would  exceed  Customer’s  MDTQ  except  to  the  extent 
Customer's  MDDOs  reflect  the  conversion  of  pre-existing  entitlements  under 
firm  sales  agreements. 

(B)  A  Replacement  Customer  that  acquired  capacity  pursuant  to  the  capacity 

release  mechanism  set  forth  in  Section  14  of  the  General  Terms  and  Conditions 
of  this  tariff  or  a  releasing  customer  that  has  released  capacity  pursuant  to 
the  capacity  release  mechanism  set  forth  in  Section  14  of  the  GT&C  of  this 
tariff  may  request,  subject  to  the  availability  of  point  and  path  capacity, 
any  interconnection  between  the  facilities  of  Algonquin  and  the  facilities  of 
other  operators  for  use  as  a  Primary  Point  of  Delivery  in  a  segmented 
transaction,  provided,  however,  that  Algonquin  shall  not  accept  any  proposed 
Primary  Point  of  Delivery  to  the  extent  that  (a)  the  resulting  aggregate 
contractual  entitlements  under  the  related  releasing  and  replacement 
contracts  along  any  segment  would  exceed  the  MDTQ  of  the  original  contract, 
or  (b)  the  quantities  transported  along  any  segment  under  the  resulting 
aggregate  related  releasing  and  replacement  contracts  would  exceed  the  MDTQ 
of  the  original  contract.  In  the  event  that  Replacement  Customer  selects  a 
new  Primary  Point  of  Delivery  that  is  located  within  the  acquired  contract 
path,  the  portion  of  the  path  no  longer  covered  by  that  contract  is  deemed  to 
be  unsubscribed  capacity  that  may  be  sold  by  Algonquin  for  the  term  of  the 
capacity  release  agreement.  Upon  termination  of  the  capacity  release 
agreement,  all  capacity  covered  by  the  original  release,  including  the 
original  Primary  Points  of  Delivery,  shall  revert  to  the  Releasing  Customer, 
and  any  Primary  Points  of  Delivery  granted  during  the  term  of  the  capacity 
release  agreement  shall  revert  to  Algonquin  as  unsubscribed  capacity. 

6.4  Secondary  Points  of  Delivery:  Notwithstanding  the  foregoing,  all  interconnections 
between  the  facilities  of  Algonquin  and  the  facilities  of  other  operators  shall  be 
available  for  use  by  Customer  as  Secondary  Points  of  Delivery,  with  the  exception 
of  interconnections  with  the  facilities  of  other  operators  accessible  only  through 
the  utilization  of  capacity  on  the  Brayton  Point  Lateral,  the  Manchester  Street 
Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such  lateral  facilities  are 
defined  in  Rate  Schedule  AFT-CL;  provided,  however,  that  the  interconnection 
between  the  Brayton  Point  Lateral  and  Algonquin's  mainline,  the  interconnection 
between  the  Manchester  Street  Lateral  and  Algonquin's  mainline,  the 
interconnection  between  the  Canal  Lateral  and  Algonquin's  mainline,  and  the 
interconnection  between  the  J-2  Facility  and  Algonquin's  mainline  are  available  as 
Secondary  Points  of  Delivery  under  this  Rate  Schedule  AFT-1.  Such  use  of 
Secondary  Points  of  Delivery  is  subject  to  and  pursuant  to  Section  48.2  of  the 
General  Terms  and  Conditions  of  this  FERC  Gas  Tariff. 

7  .  GENERAL  TERMS  AND  CONDITIONS 

The  applicable  General  Terms  and  Conditions  of  this  FERC  Gas  Tariff  are  hereby  made  a 

part  of  this  rate  schedule. 
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1.  AVAILABILITY  (continued) 

e.  Customer  has  named  a  contact  party  (the  "Notice  Agent")  for  the  receipt  of  orders 
issued  in  accordance  with  Section  5  ("Section  5  Orders")  of  this  rate  schedule; 

f.  Customer  has  authorized  Algonquin  to  exercise  Customer's  nomination  and  scheduling 
rights  under  the  Upstream  Arrangements,  if  necessary  by  executing  agency 
instruments  satisfactory  to  the  Upstream  Entity,  to  the  extent  required  to  permit 
service  under  this  rate  schedule;  and 

g.  Customer  has  executed  a  service  agreement  in  the  form  contained  in  the  FERC  Gas 
Tariff  of  which  this  rate  schedule  is  a  part. 

h.  Transportation  service  effectuated  through  capacity  on  the  Bray ton  Point  Lateral, 
the  Manchester  Street  Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such 
lateral  facilities  are  defined  in  Rate  Schedule  AFT-CL  is  not  available  under  this 
rate  schedule;  provided,  however  that  the  interconnection  between  the  Brayton 
Point  Lateral  and  Algonquin’s  mainline  (M&R  No.  80035),  the  interconnection 
between  the  Manchester  Street  Lateral  and  Algonquin’s  mainline  (M&R  No.  80071), 
the  interconnection  between  the  Canal  Lateral  and  Algonquin's  mainline  (M&R  No. 
8004),  and  the  interconnection  between  the  J-2  Facility  and  Algonquin's  mainline 
(M&R  No.  80095)  are  available  under  this  Rate  Schedule  AFT-E. 

2.  APPLICABILITY  AND  CHARACTER  OF  SERVICE 

2.1  Transportation  service  hereunder  will  be  on  a  firm  basis  except  as  provided  herein 
and  in  Sections  16  and  24  of  the  General  Terms  and  Conditions  of  this  tariff. 
Algonquin  shall  receive  from  Customer,  or  for  the  account  of  Customer,  at  those 
points  on  Algonquin's  system  as  specified  in  an  executed  AFT-E  Service  Agreement 
between  Customer  and  Algonquin  (hereinafter  referred  to  as  "Point (s)  of  Receipt") 
for  transportation  hereunder  daily  quantities  of  gas  tendered  for  the  account  of 
Customer  up  to  Customer's  Maximum  Daily  Transportation  Quantity  ( "MDTQ" )  plus  an 
amount  reflecting  the  Fuel  Reimbursement  Quantity  as  defined  in  Section  32  of  the 
General  Terms  and  Conditions  of  this  tariff  and,  on  a  cumulative  basis  in  any 
year,  up  to  Customer’s  Maximum  Annual  Transportation  Quantity  ( "MATQ" )  as 
specified  in  the  service  agreement,  except  as  provided  in  Section  2.7  herein 
below,  plus  amounts  reflecting  the  Fuel  Reimbursement  Quantity;  provided  however, 
Algonquin  shall  not  be  obligated  to,  but  may  at  its  option,  receive  at  any 
Point (s)  of  Receipt  on  any  day  a  quantity  of  gas  in  excess  of  the  applicable 
Maximum 
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6.  POINT (S)  OF  RECEIPT  AND  DELIVERY  (continued) 

6.2  Secondary  Points  of  Receipt:  Notwithstanding  the  foregoing,  all  interconnections 
between  the  facilities  of  Algonquin  and  the  facilities  of  other  operators  shall  be 
available  for  use  by  Customer  as  Secondary  Points  of  Receipt,  with  the  exception 
of  interconnections  with  the  facilities  of  other  operators  accessible  only  through 
the  utilization  of  capacity  on  the  Brayton  Point  Lateral,  the  Manchester  Street 
Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such  lateral  facilities  are 
defined  in  Rate  Schedule  AFT-CL;  provided,  however,  that  the  interconnection 
between  the  Brayton  Point  Lateral  and  Algonquin’s  mainline,  the  interconnection 
between  the  Manchester  Street  Lateral  and  Algonquin’s  mainline,  the 
interconnection  between  the  Canal  Lateral  and  Algonquin’s  mainline,  and  the 
interconnection  between  the  J-2  Facility  and  Algonquin's  mainline  are  available  as 
Secondary  Points  of  Receipt  under  this  Rate  Schedule  AFT-E.  Such  use  of  Secondary 
Points  of  Receipt  is  subject  to  and  pursuant  to  Section  48.2  of  the  General  Terms 
and  Conditions  of  this  FERC  Gas  Tariff. 

6.3  (A)  Primary  Points  of  Delivery:  The  Primary  Point  (s)  of  Delivery  at  which 

Algonquin  shall  deliver  gas  for  Customer's  account  under  this  rate  schedule 
shall  be  specified  in  an  exhibit  to  the  service  agreement  executed  by- 
Algonquin  and  Customer.  Such  exhibit  shall  specify  for  each  Point  of 
Delivery  the  MDDO  and  delivery  pressure  obligations.  Algonquin  shall  not 
accept  any  proposed  Primary  Point (s)  of  Delivery,  or  quantity  at  any  Primary 
Point (s)  of  Delivery,  or  change  in  quantities  among  Primary  Point (s)  of 
Delivery  if  the  resulting  aggregate  MDDOs  at  all  of  Customer’s  Primary 
Point(s)  of  Delivery  would  exceed  Customer’s  MDTQ  except  to  the  extent 
Customer's  MDDOs  reflect  the  conversion  of  pre-existing  entitlements  under 
firm  sales  agreements. 

(B)  A  Replacement  Customer  that  acquired  capacity  pursuant  to  the  capacity 

release  mechanism  set  forth  in  Section  14  of  the  General  Terms  and  Conditions 
of  this  tariff  or  a  releasing  customer  that  has  released  capacity  pursuant  to 
the  capacity  release  mechanism  set  forth  in  Section  14  of  the  GT&C  of  this 
tariff  may  request,  subject  to  the  availability  of  point  and  path  capacity, 
any  interconnection  between  the  facilities  of  Algonquin  and  the  facilities  of 
other  operators  for  use  as  a  Primary  Point  of  Delivery  in  a  segmented 
transaction,  provided,  however,  that  Algonquin  shall  not  accept  any  proposed 
Primary  Point  of  Delivery  to  the  extent  that  (a)  the  resulting  aggregate 
contractual  entitlements  under  the  related  releasing  and  replacement 
contracts  along  any  segment  would  exceed  the  MDTQ  of  the  original  contract, 
or  (b)  the  quantities  transported  along  any  segment  under  the  resulting 
aggregate  related  releasing  and  replacement  contracts  would  exceed  the  MDTQ 
of  the  original  contract.  In  the  event  that  Replacement  Customer  selects  a 
new  Primary  Point  of  Delivery  that  is  located  within  the  acquired  contract 
path,  the  portion  of  the  path  no  longer  covered  by  that  contract  is  deemed  to 
be  unsubscribed  capacity  that  may  be  sold  by  Algonquin  for  the  term  of  the 
capacity  release  agreement.  Upon  termination  of  the  capacity  release 
agreement,  all  capacity  covered  by  the  original  release,  including  the 
original  Primary  Points  of  Delivery,  shall  revert  to  the  Releasing  Customer, 
and  any  Primary  Points  of  Delivery  granted  during  the  term  of  the  capacity 
release  agreement  shall  revert  to  Algonquin  as  unsubscribed  capacity. 

6.4  Secondary  Points  of  Delivery:  Notwithstanding  the  foregoing,  all  interconnections 
between  the  facilities  of  Algonquin  and  the  facilities  of  other  operators  shall  be 
available  for  use  by  Customer  as  Secondary  Points  of  Delivery,  with  the  exception 
of  interconnections  with  the  facilities  of  other  operators  accessible  only  through 
the  utilization  of  capacity  on  the  Brayton  Point  Lateral,  the  Manchester  Street 
Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such  lateral  facilities  are 
defined  in  Rate  Schedule  AFT-CL;  provided,  however,  that  the  interconnection 
between  the  Brayton  Point  Lateral  and  Algonquin's  mainline,  the  interconnection 
between  the  Manchester  Street 
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Lateral  and  Algonquin's  mainline,  the  interconnection  between  the  Canal  Lateral 
and  Algonquin's  mainline,  and  the  interconnection  between  the  J-2  Facility  and 
Algonquin's  mainline  are  available  as  Secondary  Points  of  Delivery  under  this  Rate 
Schedule  AFT-E.  Such  use  of  Secondary  Points  of  Delivery  is  subject  to  and 
pursuant  to  Section  48.2  of  the  General  Terms  and  Conditions  of  this  FERC  Gas 
Tariff. 


7.  INDEMNIFICATION 

7.1  Customer  acknowledges  that  as  a  result  of  Section  5  Orders  issued  to  Customer’s 
Upstream  Entity  or  Notice  Agent  hereunder.  Customer  may  incur  imbalances  between 
receipts  and  deliveries  that  will  be  cashed  out  at  month’s  end  pursuant  to  Section 
25  of  the  General  Terms  and  Conditions  of  this  tariff.  Algonquin  shall  provide 
Customer  with  notice  of  an  imbalance  in  a  timely  manner.  Customer  shall  hold 
Algonquin  harmless  and  indemnify  Algonquin  against  any  claim  by  Customer  or 
otherwise  arising  out  of  the  incurrence  of  imbalances  as  a  result  of  Algonquin's 
issuance  of  Section  5  Orders. 

7.2  Customer  acknowledges  that  the  exercise  by  Algonquin  of  its  agency  authority  with 
respect  to  the  Upstream  Arrangements  may  cause  the  Upstream  Entity  to  assess 
imbalance  cash-out  charges  and  transportation  usage,  storage  injection,  storage 
withdrawal  or  other  charges  against  Customer.  Customer  shall  hold  Algonquin 
harmless  and  indemnify  Algonquin  against  any  liability  whatsoever  from  any  party 
whatsoever  as  a  result  of  Algonquin's  exercise  of  its  agency  authority  with 
respect  to  the  Upstream  Arrangements  hereunder. 
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1.  AVAILABILITY 

This  rate  schedule  is  available  for  firm  transportation  of  natural  gas  by  Algonquin  Gas 

Transmission,  LLC  (hereinafter  called  "Algonquin")  for  any  party  (hereinafter  called 

" Customer " ) ,  when : 

a.  Customer's  total  MDTQ  under  all  Algonquin  firm  rate  schedules  is  10,000  Dth  or  less  per 
day; 

b.  Customer’s  sole  source  of  transportation  service  deliveries  is  Algonquin; 

c.  Customer  has  made  a  valid  request  for  firm  transportation  pursuant  to  Section  2  of  the 
General  Terms  and  Conditions  of  this  FERC  Gas  Tariff  of  which  this  rate  schedule  is  a 
part; 

d.  Sufficient  firm  capacity  is  available  to  effectuate  such  transportation  without  any 
construction  of  facilities  or  other  investment  by  Algonquin,  or  Algonquin  has  waived 
this  requirement  in  writing; 

e.  The  Primary  Point (s)  of  Receipt  and  Primary  Point (s)  of  Delivery  requested  by  Customer 
are  acceptable  to  Algonquin  from  the  viewpoint  of  adequacy  of  Algonquin's  existing 
facilities  to  receive  and  transport  Customer's  gas  with  Algonquin's  existing  firm 
service  taking  precedence;  and 

f.  Customer  has  executed  a  Service  Agreement  in  the  form  contained  in  the  FERC  Gas  Tariff 
of  which  this  rate  schedule  is  a  part. 

g.  Transportation  service  effectuated  through  capacity  on  the  Brayton  Point  Lateral,  the 
Manchester  Street  Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such  lateral 
facilities  are  defined  in  Rate  Schedule  AFT-CL  is  not  available  under  this  rate 
schedule;  provided,  however  that  the  interconnection  between  the  Brayton  Point  Lateral 
and  Algonquin's  mainline  (M&R  No.  80035),  the  interconnection  between  the  Manchester 
Street  Lateral  and  Algonquin’s  mainline  (M&R  No.  80071),  the  interconnection  between  the 
Canal  Lateral  and  Algonquin’s  mainline  (M&R  No.  8004),  and  the  interconnection  between 
the  J-2  Facility  and  Algonquin's  mainline  (M&R  No.  80095)  are  available  under  this  Rate 
Schedule  AFT-1S. 

2.  APPLICABILITY  AND  CHARACTER  OF  SERVICE 

2.1  Transportation  service  hereunder  will  be  on  a  firm  basis  except  as  provided  herein  and 
in  Sections  16  and  24  of  the  General  Terms  and  Conditions  of  this  tariff.  Algonquin 
shall  receive  from  Customer,  or  for  the  account  of  Customer,  at  those  points  on 
Algonquin's  system  as  specified  in  an  executed  AFT-1S  Service  Agreement  between  Customer 
and  Algonquin  (hereinafter  referred  to  as  "Point (s)  of  Receipt")  for  transportation 
hereunder  daily 
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6.  POINT (S)  OF  RECEIPT  AND  DELIVERY  (continued) 

6.2  Secondary  Points  of  Receipt:  Notwithstanding  the  foregoing,  all  interconnections 
between  the  facilities  of  Algonquin  and  the  facilities  of  other  operators  shall  be 
available  for  use  by  Customer  as  Secondary  Points  of  Receipt,  with  the  exception 
of  interconnections  with  the  facilities  of  other  operators  accessible  only  through 
the  utilization  of  capacity  on  the  Brayton  Point  Lateral,  the  Manchester  Street 
Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such  lateral  facilities  are 
defined  in  Rate  Schedule  AFT-CL;  provided,  however,  that  the  interconnection 
between  the  Brayton  Point  Lateral  and  Algonquin’s  mainline,  the  interconnection 
between  the  Manchester  Street  Lateral  and  Algonquin's  mainline,  the 
interconnection  between  the  Canal  Lateral  and  Algonquin’s  mainline,  and  the 
interconnection  between  the  J-2  Facility  and  Algonquin's  mainline  are  available  as 
Secondary  Points  of  Receipt  under  this  Rate  Schedule  AFT-lS.  Such  use  of 
Secondary  Points  of  Receipt  is  subject  to  and  pursuant  to  Section  48.2  of  the 
General  Terms  and  Conditions  of  this  FERC  Gas  Tariff. 

6.3  (A)  Primary  Points  of  Delivery:  The  Primary  Point (s)  of  Delivery  at  which 

Algonquin  shall  deliver  gas  for  Customer’s  account  under  this  rate  schedule 
shall  be  specified  in  an  exhibit  to  the  service  agreement  executed  by 
Algonquin  and  Customer.  Such  exhibit  shall  specify  for  each  Primary  Point  of 
Delivery  the  MDDO  and  delivery  pressure  obligations.  Algonquin  shall  not 
accept  any  proposed  Primary  Point (s)  of  Delivery,  or  quantity  at  any  Primary 
Point (s)  of  Delivery,  or  change  in  quantities  among  Primary  Point (s)  of 
Delivery  if  the  resulting  aggregate  MDDOs  at  all  of  Customer's  Primary 
Point (s)  of  Delivery  would  exceed  Customer's  MDTQ  except  to  the  extent 
Customer's  MDDOs  reflect  the  conversion  of  pre-existing  entitlements  under 
firm  sales  agreements. 

(B)  A  Replacement  Customer  that  acquired  capacity  pursuant  to  the  capacity 

release  mechanism  set  forth  in  Section  14  of  the  General  Terms  and  Conditions 
of  this  tariff  or  a  releasing  customer  that  has  released  capacity  pursuant  to 
the  capacity  release  mechanism  set  forth  in  Section  14  of  the  GT&C  of  this 
tariff  may  request,  subject  to  the  availability  of  point  and  path  capacity, 
any  interconnection  between  the  facilities  of  Algonquin  and  the  facilities  of 
other  operators  for  use  as  a  Primary  Point  of  Delivery  in  a  segmented 
transaction,  provided,  however,  that  Algonquin  shall  not  accept  any  proposed 
Primary  Point  of  Delivery  to  the  extent  that  (a)  the  resulting  aggregate 
contractual  entitlements  under  the  related  releasing  and  replacement 
contracts  along  any  segment  would  exceed  the  MDTQ  of  the  original  contract, 
or  (b)  the  quantities  transported  along  any  segment  under  the  resulting 
aggregate  related  releasing  and  replacement  contracts  would  exceed  the  MDTQ 
of  the  original  contract.  In  the  event  that  Replacement  Customer  selects  a 
new  Primary  Point  of  Delivery  that  is  located  within  the  acquired  contract 
path,  the  portion  of  the  path  no  longer  covered  by  that  contract  is  deemed  to 
be  unsubscribed  capacity  that  may  be  sold  by  Algonquin  for  the  term  of  the 
capacity  release  agreement.  Upon  termination  of  the  capacity  release 
agreement,  all  capacity  covered  by  the  original  release,  including  the 
original  Primary  Points  of  Delivery,  shall  revert  to  the  Releasing  Customer, 
and  any  Primary  Points  of  Delivery  granted  during  the  term  of  the  capacity 
release  agreement  shall  revert  to  Algonquin  as  unsubscribed  capacity. 

6.4  Secondary  Points  of  Delivery:  Notwithstanding  the  foregoing,  all  interconnections 
between  the  facilities  of  Algonquin  and  the  facilities  of  other  operators  shall  be 
available  for  use  by  Customer  as  Secondary  Points  of  Delivery,  with  the  exception 
of  interconnections  with  the  facilities  of  other  operators  accessible  only  through 
the  utilization  of  capacity  on  the  Brayton  Point  Lateral,  the  Manchester  Street 
Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such  lateral  facilities  are 
defined  in  Rate  Schedule  AFT-CL;  provided,  however,  that  the  interconnection 
between  the  Brayton  Point  Lateral  and  Algonquin's  mainline,  the  interconnection 
between  the  Manchester  Street 
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Lateral  and  Algonquin’s  mainline,  the  interconnection  between  the  Canal  Lateral 
and  Algonquin’s  mainline,  and  the  interconnection  between  the  J-2  Facility  and 
Algonquin's  mainline  are  available  as  Secondary  Points  of  Delivery  under  this  Rate 
Schedule  AFT-1S.  Such  use  of  Secondary  Points  of  Delivery  is  subject  to  and 
pursuant  to  Section  48.2  of  the  General  Terms  and  Conditions  of  this  FERC  Gas 
Tariff . 


7.  GENERAL  TERMS  AND  CONDITIONS 


The  applicable  General  Terms  and  Conditions  of  this  FERC  Gas  Tariff  are  hereby  made  a 
part  of  this  rate  schedule. 
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1.  AVAILABILITY  (continued) 

increases  in  receipts,  or  down  to  zero  in  the  case  of  decreases  in  receipts, 
without  regard  to  any  quantities  that  Customer  previously  scheduled  on  the 
Upstream  Entity (ies) ,  and  with  no  requirement  that  Customer  adhere  to  a  constant 
rate  of  flow  on  the  Upstream  Entity  (ies)  (the  "Upstream  Arrangements"); 

g.  Customer  has  named  a  contact  party  (the  "Notice  Agent")  for  the  receipt  of  orders 
issued  in  accordance  with  Section  5  ("Section  5  Orders")  of  this  rate  schedule; 

h.  Customer  has  authorized  Algonquin  to  exercise  Customer's  nomination  and  scheduling 
rights  under  the  Upstream  Arrangements,  if  necessary  by  executing  agency 
instruments  satisfactory  to  the  Upstream  Entity,  to  the  extent  required  to  permit 
service  under  this  rate  schedule;  and 

i.  Customer  has  executed  a  service  agreement  in  the  form  contained  in  the  FERC  Gas 
Tariff  of  which  this  rate  schedule  is  a  part. 

j.  Transportation  service  effectuated  through  capacity  on  the  Brayton  Point  Lateral, 
the  Manchester  Street  Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such 
lateral  facilities  are  defined  in  Rate  Schedule  AFT-CL  is  not  available  under  this 
rate  schedule;  provided,  however  that  the  interconnection  between  the  Brayton 
Point  Lateral  and  Algonquin's  mainline  (M&R  No.  80035),  the  interconnection 
between  the  Manchester  Street  Lateral  and  Algonquin's  mainline  (M&R  No.  80071), 
the  interconnection  between  the  Canal  Lateral  and  Algonquin's  mainline  (M&R  No. 
8004),  and  the  interconnection  between  the  J-2  Facility  and  Algonquin's  mainline 
(M&R  No.  80095)  are  available  under  this  Rate  Schedule  AFT-ES. 

2  .  APPLICABILITY  AND  CHARACTER  OF  SERVICE 

2.1  Transportation  service  hereunder  will  be  on  a  firm  basis  except  as  provided  herein 
and  in  Sections  16  and  24  of  the  General  Terms  and  Conditions  of  this  tariff. 
Algonquin  shall  receive  from  Customer,  or  for  the  account  of  Customer,  at  those 
points  on  Algonquin’s  system  as  specified  in  an  executed  AFT-ES  Service  Agreement 
between  Customer  and  Algonquin  (hereinafter  referred  to  as  "Point (s)  of  Receipt") 
for  transportation  hereunder  daily  quantities  of  gas  tendered  for  the  account  of 
Customer  up  to  Customer's  Maximum  Daily  Transportation  Quantity  ( "MDTQ" )  plus  an 
amount  reflecting  the  Fuel  Reimbursement  Quantity  as  defined  in  Section  32  of  the 
General  Terms  and  Conditions  of  this  tariff  and,  on  a  cumulative  basis  in  any 
year,  up  to  Customer's  Maximum  Annual  Transportation  Quantity  ("MATQ")  as 
specified  in  the 
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6.  POINT (S)  OF  RECEIPT  AND  DELIVERY  (continued) 

6.2  Secondary  Points  of  Receipt:  Notwithstanding  the  foregoing,  all  interconnections 
between  the  facilities  of  Algonquin  and  the  facilities  of  other  operators  shall  be 
available  for  use  by  Customer  as  Secondary  Points  of  Receipt,  with  the  exception 
of  interconnections  with  the  facilities  of  other  operators  accessible  only  through 
the  utilization  of  capacity  on  the  Brayton  Point  Lateral,  the  Manchester  Street 
Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such  lateral  facilities  are 
defined  in  Rate  Schedule  AFT-CL;  provided,  however,  that  the  interconnection 
between  the  Brayton  Point  Lateral  and  Algonquin's  mainline,  the  interconnection 
between  the  Manchester  Street  Lateral  and  Algonquin's  mainline,  the 
interconnection  between  the  Canal  Lateral  and  Algonquin's  mainline,  and  the 
interconnection  between  the  J-2  Facility  and  Algonquin's  mainline  are  available  as 
Secondary  Points  of  Receipt  under  this  Rate  Schedule  AFT-ES.  Such  use  of 
Secondary  Points  of  Receipt  is  subject  to  and  pursuant  to  Section  48.2  of  the 
General  Terms  and  Conditions  of  this  FERC  Gas  Tariff. 

6.3  (A)  Primary  Points  of  Delivery:  The  Primary  Point (s)  of  Delivery  at  which 

Algonquin  shall  deliver  gas  for  Customer’s  account  under  this  rate  schedule 
shall  be  specified  in  an  exhibit  to  the  service  agreement  executed  by 
Algonquin  and  Customer.  Such  exhibit  shall  specify  for  each  Primary  Point  of 
Delivery  the  MDDO  and  delivery  pressure  obligations.  Algonquin  shall  not 
accept  any  proposed  Primary  Point (s)  of  Delivery,  or  quantity  at  any  Point (s) 
of  Delivery,  or  change  in  quantities  among  Primary  Point (s)  of  Delivery  if 
the  resulting  aggregate  MDDOs  at  all  of  Customer’s  Primary  Point (s)  of 
Delivery  would  exceed  Customer’s  MDTQ  except  to  the  extent  Customer's  MDDOs 
reflect  the  conversion  of  pre-existing  entitlements  under  firm  sales 
agreements . 

(B)  A  Replacement  Customer  that  acquired  capacity  pursuant  to  the  capacity 

release  mechanism  set  forth  in  Section  14  of  the  General  Terms  and  Conditions 
of  this  tariff  or  a  releasing  customer  that  has  released  capacity  pursuant  to 
the  capacity  release  mechanism  set  forth  in  Section  14  of  the  GT&C  of  this 
tariff  may  request,  subject  to  the  availability  of  point  and  path  capacity, 
any  interconnection  between  the  facilities  of  Algonquin  and  the  facilities  of 
other  operators  for  use  as  a  Primary  Point  of  Delivery  in  a  segmented 
transaction,  provided,  however,  that  Algonquin  shall  not  accept  any  proposed 
Primary  Point  of  Delivery  to  the  extent  that  (a)  the  resulting  aggregate 
contractual  entitlements  under  the  related  releasing  and  replacement 
contracts  along  any  segment  would  exceed  the  MDTQ  of  the  original  contract, 
or  (b)  the  quantities  transported  along  any  segment  under  the  resulting 
aggregate  related  releasing  and  replacement  contracts  would  exceed  the  MDTQ 
of  the  original  contract.  In  the  event  that  Replacement  Customer  selects  a 
new  Primary  Point  of  Delivery  that  is  located  within  the  acquired  contract 
path,  the  portion  of  the  path  no  longer  covered  by  that  contract  is  deemed  to 
be  unsubscribed  capacity  that  may  be  sold  by  Algonquin  for  the  term  of  the 
capacity  release  agreement.  Upon  termination  of  the  capacity  release 
agreement,  all  capacity  covered  by  the  original  release,  including  the 
original  Primary  Points  of  Delivery,  shall  revert  to  the  Releasing  Customer, 
and  any  Primary  Points  of  Delivery  granted  during  the  term  of  the  capacity 
release  agreement  shall  revert  to  Algonquin  as  unsubscribed  capacity. 

6.4  Secondary  Points  of  Delivery:  Notwithstanding  the  foregoing,  all  interconnections 
between  the  facilities  of  Algonquin  and  the  facilities  of  other  operators  shall  be 
available  for  use  by  Customer  as  Secondary  Points  of  Delivery,  with  the  exception 
of  interconnections  with  the  facilities  of  other  operators  accessible  only  through 
the  utilization  of  capacity  on  the  Brayton  Point  Lateral,  the  Manchester  Street 
Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such  lateral  facilities  are 
defined  in  Rate  Schedule  AFT-CL;  provided,  however,  that  the  interconnection 
between  the  Brayton  Point  Lateral  and  Algonquin’s  mainline,  the  interconnection 
between  the  Manchester  Street 
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Lateral  and  Algonquin's  mainline,  the  interconnection  between  the  Canal  Lateral 
and  Algonquin's  mainline,  and  the  interconnection  between  the  J-2  Facility  and 
Algonquin's  mainline  are  available  as  Secondary  Points  of  Delivery  under  this  Rate 
Schedule  AFT-ES.  Such  use  of  Secondary  Points  of  Delivery  is  subject  to  and 
pursuant  to  Section  48.2  of  the  General  Terms  and  Conditions  of  this  FERC  Gas 
Tariff. 


7. 


INDEMNIFICATION 


7.1  Customer  acknowledges  that  as  a  result  of  Section  5  Orders  issued  to  Customer's 
Upstream  Entity  or  Notice  Agent  hereunder.  Customer  may  incur  imbalances  between 
receipts  and  deliveries  that  will  be  cashed  out  at  month's  end  pursuant  to  Section 
25  of  the  General  Terms  and  Conditions  of  this  tariff.  Algonquin  shall  provide 
Customer  with  notice  of  an  imbalance  in  a  timely  manner.  Customer  shall  hold 
Algonquin  harmless  and  indemnify  Algonquin  against  any  claim  by  Customer  or 
otherwise  arising  out  of  the  incurrence  of  imbalances  as  a  result  of  Algonquin’s 
issuance  of  Section  5  Orders. 

7.2  Customer  acknowledges  that  the  exercise  by  Algonquin  of  its  agency  authority  with 
respect  to  the  Upstream  Arrangements  may  cause  the  Upstream  Entity  to  assess 
imbalance  cash-out  charges  and  transportation  usage,  storage  injection,  storage 
withdrawal  or  other  charges  against  Customer.  Customer  shall  hold  Algonquin 
harmless  and  indemnify  Algonquin  against  any  liability  whatsoever  from  any  party 
whatsoever  as  a  result  of  Algonquin's  exercise  of  its  agency  authority  with 
respect  to  the  Upstream. Arrangements  hereunder. 

7.3  Customer  acknowledges  that  Notice  Agent’s  execution  of  Section  5  Orders  may  cause 
upstream  transporters  or  suppliers  to  assess  charges  against  Customer  for  gas 
costs,  transportation  services,  storage  services,  imbalance  cash  out  or  otherwise. 
Customer  shall  hold  Algonquin  harmless  and  indemnify  Algonquin  against  any 
liability  whatsoever  from  any  party  whatsoever  as  a  result  of  Algonquin’s  issuance 
of  Section  5  Orders  to  the  Notice  Agent,  and  the  Notice  Agent's  performance  or 
non-performance  of  its  duties. 
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1.  AVAILABILITY 

This  rate  schedule  is  available  for  interruptible  transportation  of  natural  gas  by 
Algonquin  Gas  Transmission,  LLC  (hereinafter  called  "Algonquin")  for  any  party  (hereinafter 
called  "Customer"),  when: 

a.  Customer  has  made  a  valid  request  for  interruptible  transportation  pursuant  to 
Section  2  of  the  General  Terms  and  Conditions  of  this  FERC  Gas  Tariff  of  which 
this  rate  schedule  is  a  part;  and 

b.  Customer  has  executed  a  service  agreement  in  the  form  contained  in  the  FERC  Gas 
Tariff  of  which  this  rate  schedule  is  a  part. 

c.  Transportation  service  effectuated  through  capacity  on  the  Brayton  Point  Lateral, 
the  Manchester  Street  Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such 
lateral  facilities  are  defined  in  Rate  Schedule  AFT-CL  is  not  available  under  this 
rate  schedule;  provided,  however  that  the  interconnection  between  the  Brayton 
Point  Lateral  and  Algonquin's  mainline  (M&R  No.  80035),  the  interconnection 
between  the  Manchester  Street  Lateral  and  Algonquin's  mainline  (M&R  No.  80071), 
the  interconnection  between  the  Canal  Lateral  and  Algonquin's  mainline  (M&R  No. 
8004),  and  the  interconnection  between  the  J-2  Facility  and  Algonquin's  mainline 
(M&R  No.  80095)  are  available  under  this  Rate  Schedule  AIT-1. 

2  .  APPLICABILITY  AND  CHARACTER  OF  SERVICE 

2.1  Transportation  service  hereunder  will  be  on  an  interruptible  basis.  Algonquin 
shall  receive  from  Customer,  or  for  the  account  of  Customer,  at  those  points  on 
Algonquin's  system  as  specified  in  an  executed  AIT-1  Service  Agreement  between 
Customer  and  Algonquin  (hereinafter  referred  to  as  "Point (s)  of  Receipt")  for 
transportation  hereunder  daily  quantities  of  gas  tendered  for  the  account  of 
Customer  up  to  Customer's  Maximum  Daily  Transportation  Quantity  ("MDTQ")  plus  an 
amount  reflecting  the  Fuel  Reimbursement  Quantity  as  defined  in  Section  32  of  the 
General  Terms  and  Conditions  of  this  tariff  and,  on  a  cumulative  basis  in  any 
year,  up  to  Customer's  Maximum  Annual  Transportation  Quantity  ("MATQ")  as 
specified  in  the  service  agreement  plus  amounts  reflecting  the  Fuel  Reimbursement 
Quantity. 
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5. 


OTHER  OPERATING  CONDITIONS 


Algonquin’s  obligation  to  provide  service  under  this  rate  schedule  is  subject  to  the 
following  conditions  being  satisfied: 

5.1  Customer  shall  make  all  necessary  arrangements  with  other  parties  at  or  upstream 
of  the  Point (s)  of  Receipt  where  Customer  tenders  gas  to  Algonquin  for 
transportation,  and  at  or  downstream  of  the  Point (s)  of  Delivery  where  Algonquin 
delivers  gas  for  Customer's  account,  and  such  arrangements  must  be  compatible  with 
Algonquin’s  system  operations. 

5.2  To  the  extent  that  any  upstream  entity  involved  in  handling  Customer's  gas  refuses 
or  is  unable  to  deliver  gas  to  Algonquin,  Algonquin  shall  not  be  required  to 
continue  deliveries  of  gas  on  behalf  of  Customer.  To  the  extent  that  any 
downstream  entity  involved  in  handling  Customer's  gas  refuses  or  is  unable  to 
receive  gas  from  Algonquin,  Algonquin  shall  have  the  right  to  reduce  deliveries  of 
gas  on  behalf  of  Customer. 

5.3  The  daily  quantities  of  natural  gas  transported  shall  be  delivered  at  the  Point (s) 
of  Receipt  and  accepted  at  the  Point (s)  of  Delivery  at  a  substantially  constant 
hourly  rate,  or  such  other  hourly  rate  as  may  be  acceptable  to  Algonquin. 

6.  POINT (S)  OF  RECEIPT  AND  DELIVERY 


6.1  All  interconnections  between  the  facilities  of  Algonquin  and  the  facilities  of 
other  operators  shall  be  available  for  use  by  Customer  as  Point (s)  of  Receipt, 
with  the  exception  of  interconnections  with  the  facilities  of  other  operators 
accessible  only  through  the  utilization  of  capacity  on  the  Brayton  Point  Lateral, 
the  Manchester  Street  Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such 
lateral  facilities  are  defined  in  Rate  Schedule  AFT-CL;  provided,  however,  that 
the  interconnection  between  the  Brayton  Point  Lateral  and  Algonquin's  mainline, 
the  interconnection  between  the  Manchester  Street  Lateral  and  Algonquin's 
mainline,  the  interconnection  between  the  Canal  Lateral  and  Algonquin's  mainline, 
and  the  interconnection  between  the  J-2  Facility  and  Algonquin’s  mainline  are 
available  as  Points  of  Receipt  under  this  Rate  Schedule  AIT-1. 
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6.  POINT (S)  OF  RECEIPT  AND  DELIVERY  (continued) 

6.2  All  interconnections  between  the  facilities  of  Algonquin  and  the  facilities  of 
other  operators  shall  be  available  for  use  by  Customer  as  Point (s)  of  Delivery, 
with  the  exception  of  interconnections  with  the  facilities  of  other  operators 
accessible  only  through  the  utilization  of  capacity  on  the  Brayton  Point  Lateral, 
the  Manchester  Street  Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such 
lateral  facilities  are  defined  in  Rate  Schedule  AFT-CL;  provided,  however,  that 
the  interconnection  between  the  Brayton  Point  Lateral  and  Algonquin’s  mainline, 
the  interconnection  between  the  Manchester  Street  Lateral  and  Algonquin's 
mainline,  the  interconnection  between  the  Canal  Lateral  and  Algonquin’s  mainline, 
and  the  interconnection  between  the  J-2  Facility  and  Algonquin’s  mainline  are 
available  as  Points  of  Delivery  under  this  Rate  Schedule  AIT-1. 

7.  GENERAL  TERMS  AND  CONDITIONS 

The  applicable  General  Terms  and  Conditions  of  this  FERC  Gas  Tariff  are  hereby  made  a 
part  of  this  rate  schedule. 
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1 .  AVAILABILITY 

This  rate  schedule  is  available  for  firm  transportation  of  natural  gas  by  Algonquin 
Gas  Transmission,  LLC  (hereinafter  called  "Algonquin*)  for  any  party  (hereinafter 
called  "Customer")  on  that  portion  of  Algonquin’s  pipeline  system  known  as  (1)  the 
Canal  Lateral,  which  shall  mean  pipeline  facilities  including  pipeline  lateral 
facilities,  meter  station,  and  appurtenant  facilities  which  extend  from  a  point  on 
Algonquin’s  existing  mainline  interstate  natural  gas  pipeline  system  in  Bourne, 
Massachusetts,  along  the  north  side  of  the  Cape  Cod  Canal,  under  the  Cape  Cod  Canal 
at  or  near  the  Bourne/ Sandwich  town  line,  and  terminating  at  a  point  in  the  town  of 
Sandwich  in  Barnstable  County,  Massachusetts,  (2)  the  Middletown  Lateral,  which 
shall  mean  pipeline  facilities  including  a  pipeline  lateral,  meter  station,  and 
appurtenant  facilities  which  will  extend  from  a  point  on  Algonquin’s  existing 
interstate  natural  gas  pipeline  system  in  Glastonbury/  Connecticut  to  a  point  of 
interconnection,  at  the  outlet  side  of  the  Middletown  Meter  Station,  with 
facilities  constructed  by  Connecticut  Light  and  Power  Company,  (3)  the  Cleary 
Lateral,  which  shall  mean  pipeline  facilities  including  a  pipeline  lateral,  meter 
station,  and  appurtenant  facilities  which  will  extend  from  a  point  on  Algonquin's 
existing  interstate  natural  gas  pipeline  system  in  Berkley,  Massachusetts,  under 
the  Taunton  River  to  a  point  of  interconnection,  at  the  outlet  side  of  the  Cleary 
Meter  Station,  with  facilities  constructed  by  Taunton  Municipal  Lighting  Plant,  (4) 
the  Lake  Road  Lateral,  which  shall  mean  pipeline  facilities  including  a  pipeline 
lateral,  meter  station,  and  appurtenant  facilities  which  will  extend  from  a  point 
on  Algonquin’s  existing  interstate  natural  gas  pipeline  system  in  Windham  County, 
Connecticut  to  a  point  of  interconnection,  at  the  outlet  side  of  the  Lake  Road 
Meter  Station,  with  facilities  constructed  by  Lake  Road  Generating  Co.  LP,  (5)  the 
Brayton  Point  Lateral,  which  shall  mean  pipeline  facilities  including  a  pipeline 
lateral,  meter  station,  and  appurtenant  facilities  which  will  extend  from  a  point 
on  Algonquin’s  existing  interstate  natural  gas  pipeline  system  in  Dighton,  MA  (M&R 
No.  80034)  to  a  point  of  interconnection,  at  the  outlet  side  of  the  Brayton  Point 
Meter  Station,  with  facilities  owned  by  US  Gen  New  England,  Inc.  (M&R  No.  00090), 

(6)  the  Bellingham  Lateral,  which  shall  mean  pipeline  facilities  including  a 
pipeline  lateral,  meter  station  and  appurtenant  facilities  which  will  extend  from 
a  point  on  Algonquin's  existing  interstate  natural  gas  pipeline  system  in  Norfolk 
County,  Massachusetts  to  a  point  of  interconnection,  at  the  outlet  side  of  the 
Bellingham  Meter  Station,  with  facilities  constructed  by  ANP  Bellingham  Energy 
Company,  (7)  the  Phelps  Dodge  Lateral,  which  shall  mean  pipeline  facilities 
including  a  pipeline  lateral,  meter  station  and  appurtenant  facilities  which  will 
extend  from  a  point  on  Algonquin’s  existing  interstate  natural  gas  pipeline  system 
in  New  London  County,  Connecticut  to  a  point  of  interconnection  at  the  outlet  side 
of  the  Phelps  Dodge  Meter  Station,  with  facilities  owned  by  Phelps  Dodge  Copper 
Products  Company,  (8)  the  Manchester  Street  Lateral,  which  shall  mean  pipeline 
facilities  including  a  pipeline  lateral,  meter  station  and  appurtenant  facilities 
that  extend  from  a  point  on  Algonquin's  existing  interstate  natural  gas  pipeline 
system  at  the  head  of  the  G-12  Lateral  (M&R  No.  80070)  to  a  point  of 
interconnection  with  facilities  owned  by  USGen  New  England,  Inc.  at  the  outlet  side 
of  the  Manchester  Street  power  plant  (M&R  No.  00087),  or  (9)  the  J-2  Facility, 
which  shall  mean  pipeline  facilities  including  two  parallel  pipeline  laterals, 
meter  stations  and  appurtenant  facilities  that  extend  from  a  point  on  Algonquin’s 
existing  interstate  natural  gas  pipeline  system  at  the  head  of  the  J-2  Facility 
(M&R  No.  80094)  to  a  point  of  interconnection  with  facilities  owned  by  NSTAR  Gas 
Company  downstream  of  the  Mystic  Street  Station  (M&R  No.  00826)  when: 

a.  Algonquin  has  placed  the  Canal  Lateral,  Middletown  Lateral,  Cleary 
Lateral,  Lake  Road  Lateral,  Brayton  Point  Lateral,  Bellingham  Lateral, 
Phelps  Dodge  Lateral,  Manchester  Street  Lateral,  or  J-2  Facility,  as 
applicable,  in  service; 

b.  Customer  has  made  a  valid  request  for  firm  transportation  pursuant  to 
Section  2  of  the  General  Terms  and  Conditions  of  this  FERC  Gas  Tariff  of 
which  this  rate  schedule  is  a  part; 
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c.  Sufficient  firm  capacity  is  available  to  effectuate 
such  transportation  without  any  construction  of 
facilities  or  other  investment  by  Algonquin,  or 
Algonquin  has  waived  this  requirement  in  writing; 

d.  The  Primary  Point (s)  of  Receipt  and  Primary 
Point (s)  of  Delivery  requested  by  Customer  are 
acceptable  to  Algonquin  from  the  viewpoint  of 
adequacy  of  Algonquin’s  existing  facilities  to 
receive  and  transport  Customer's  gas  with 
Algonquin's  existing  firm  service  taking 
precedence ;  and 

e.  Customer  has  executed  a  service  agreement  in  the 
form  contained  in  the  FERC  Gas  Tariff  of  which  this 
rate  schedule  is  a  part. 


2.  APPLICABILITY  AND  CHARACTER  OF  SERVICE 

2.1  Transportation  service  hereunder  will  be  on  a  firm  basis 
except  as  provided  herein  and  in  Sections  16  and  24  of 
the  General  Terms  and  Conditions  of  this  tariff. 

Algonquin  shall  receive  from  Customer,  or  for  the  account 
of  Customer,  at  those  points  on  Algonquin’s  system  as 
specified  in  an  executed  AFT-CL  Service  Agreement  between 
Customer  and  Algonquin  (hereinafter  referred  to  as 

"Point (s)  of  Receipt")  for  transportation  hereunder  daily  quantities  of  gas 
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2.  APPLICABILITY  AND  CHARACTER  OF  SERVICE  (continued) 

2.4  Algonquin  shall  not  be  obligated  to  add  any  facilities  or  expand  the  capacity  of 
Algonquin’s  pipeline  system  in  any  manner  in  order  to  provide  transportation  service 
to  Customer  pursuant  to  this  rate  schedule;  provided,  however,  Algonquin  may,  at  its 
option,  and  with  Customer's  consent,  add  facilities  or  expand  capacity  to  provide  such 
transportation  service,  subject  to  Section  3  below. 

2.5  Unless  otherwise  specified  in  the  applicable  Service  Agreement,  services  hereunder 
shall  be  available  on  any  day  of  the  year,  subject  to  Customer's  MATQ  and  MDTQ 
limitations . 

3.  RATE 

3.1  Unit  Rates.  The  applicable  maximum  and  minimum  unit  rates  are  set  forth  in  the 
currently  effective  Sheet  Nos.  36,  37,  37A,  and  38  of  this  tariff  and  are  hereby 
incorporated  herein.  Such  rates  are  subject  to  change  under  Sections  33  and  34  of  the 
General  Terms  &  Conditions  as  well  as  subject  to  the  provisions  of  Section  4.3  of  this 
rate  schedule.  The  applicable  unit  rates  to  be  charged  on  any  day  by  Algonquin  for 
gas  delivered  to  Customer  shall  not  be  in  excess  of  the  maximum  unit  rate  nor  less 
than  the  minimum  unit  rate. 

3.2  Monthly  Bill.  Commencing  for  the  month  in  which  the  AFT-CL  Service  Agreement  is 
effective,  and  for  each  month  thereafter  unless  otherwise  specified  in  the  applicable 
Service  Agreement,  Algonquin  shall  charge  and  Customer  shall  pay  Algonquin  the  sum  of 
the  following  amounts: 

(a)  Reservation  Charge:  The  charge  per  month  per  Dth  of  customer's  MDTQ  as 
specified  in  Customer’s  executed  AFT-CL  Service  Agreement;  plus 

(b)  Commodity  Charge:  The  applicable  commodity  rate  multiplied  by  the  quantity  of 
gas  delivered  in  the  month  under  this  rate  schedule  (excluding  Authorized 
Overrun  Quantities)  at  the  Point (s)  of  Delivery;  plus 

(c)  Authorized  Overrun  Charge:  The  applicable  authorized  overrun  charge  per  Dth 
of  Authorized  Overrun  Quantity  delivered  to  Customer  for  the  month  under  this 
rate  schedule;  plus 
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4.  NOMINATIONS  AND  SCHEDULING  OF  RECEIPTS  AND  DELIVERIES  (continued) 

the  General  Terms  and  Conditions  of  this  tariff.  Based 
upon  the  nomination  of  Customer,  Algonquin  shall  schedule 
receipts  and  deliveries  of  gas  in  accordance  with  the 
General  Terms  and  Conditions.  It  is  the  responsibility 
of  Customer  to  adjust  its  deliveries  and  receipts  to 
conform  to  the  scheduled  quantities. 

4.2  Delivery  of  Gas.  Based  upon  the  daily  quantity 
scheduled,  Algonquin  shall  make  daily  delivery  of 
Customer’s  scheduled  quantity.  It  is  the  intention  of 
Algonquin  that  daily  deliveries  of  gas  at  the  Point (s)  of 
Delivery  by  Algonquin  hereunder  shall  be  as  nearly  equal 
as  possible  to  daily  receipts  of  gas  at  the  Point (s)  of 
Receipt  by  Algonquin  for  transportation  hereunder.  Any 
excess  or  deficiency  in  such  receipts  and  deliveries 
shall  be  resolved  in  accordance  with  the  General  Terms 
and  Conditions  of  this  tariff.  Nothing  in  this  rate 
schedule  shall  limit  Algonquin's  right  to  take  actions 
pursuant  to  Section  26  of  the  General  Terms  and 
Conditions  of  this  tariff. 

4.3  Responsibility  for  Imbalances.  Any  imbalance  resulting 
from  transportation  pursuant  to  this  rate  schedule  on 
the  Canal  Lateral,  Middletown  Lateral,  Cleary  Lateral, 
Lake  Road  Lateral,  Brayton  Point  Lateral,  Bellingham 
Lateral,  Phelps  Dodge  Lateral,  Manchester  Street 
Lateral,  or  J-2  Facility,  as  applicable,  shall  be 
accounted  for  under  the  upstream  transportation 
agreement (s)  pursuant  to  which  such  gas  was  delivered  to 
the  inlet  of  the  Canal  Lateral,  Middletown  Lateral, 

Cleary  Lateral,  Lake  Road  Lateral,  Brayton  Point 
Lateral,  Bellingham,  Phelps  Dodge,  Manchester  Street,  or 
J-2  Facility,  as  applicable.  No  imbalance  resolution 
charges,  unauthorized  overrun  penalties,  or  scheduling 
penalties  shall  be  assessed  under  this  rate  schedule  to 
the  extent  that  Algonquin  has  assessed  any  such  charges 
or  penalties  under  another  agreement  with  respect  to  the 
same  gas  or  transaction. 

4.4  Commingling  of  Gas.  From  the  time  the  natural  gas  is 
received  by  Algonquin  at  the  Point (s)  of  Receipt, 
Algonquin  shall  have  the  unqualified  right  to  commingle 
such  natural  gas  with  other  gas  in  Algonquin’s  system. 

5.  OTHER  OPERATING  CONDITIONS 

Algonquin’s  obligation  to  provide  service  under  this  rate 
schedule  is  subject  to  the  following  conditions  being 
satisfied: 
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6. 


POINT (S)  OF  RECEIPT  AND  DELIVERY  (continued) 


(B)  A  Replacement  Customer  that  acquired  capacity  pursuant  to  the  capacity 

release  mechanism  set  forth  in  Section  14  of  the  General  Terms  and  Conditions 
of  this  tariff  or  a  releasing  customer  that  has  released  capacity  pursuant  to 
the  capacity  release  mechanism  set  forth  in  Section  14  of  the  GT&C  of  this 
tariff  may  request,  subject  to  the  availability  of  point  and  path  capacity, 
any  interconnection  between  the  facilities  of  Algonquin  and  the  facilities  of 
other  operators  on  the  designated  AFT-CL  lateral  for  use  as  a  Primary  Point 
of  Receipt  in  a  segmented  transaction,  provided,  however,  that  Algonquin 
shall  not  accept  any  proposed  Primary  Point  of  Receipt  to  the  extent  that  (a) 
the  resulting  aggregate  contractual  entitlements  under  the  related  releasing 
and  replacement  contracts  along  any  segment  would  exceed  the  MDTQ  of  the 
original  contract,  or  (b)  the  quantities  transported  along  any  segment  to  the 
Primary  Points  of  Receipt  under  the  resulting  aggregate  related  releasing  and 
replacement  contracts  would  exceed  the  MDTQ  of  the  original  contract.  In 
addition,  a  Replacement  Customer  may  choose  only  those  primary  points  along 
the  lateral  segment  on  which  it  contracts  for  transportation  service  under 
the  replacement  contract,  as  those  lateral  segments  are  set  forth  in  the 
description  of  Secondary  Points  in  Section  6.2  below.  In  the  event  that 
Replacement  Customer  selects  a  new  Primary  Point  of  Receipt  that  is  located 
within  the  acquired  contract  path,  the  portion  of  the  path  no  longer  covered 
by  that  contract  is  deemed  to  be  unsubscribed  capacity  that  may  be  sold  by 
Algonquin  for  the  term  of  the  capacity  release  agreement.  Upon  termination 
of  the  capacity  release  agreement,  all  capacity  covered  by  the  original 
release,  including  the  original  Primary  Points  of  Receipt,  shall  revert  to 
the  Releasing  Customer,  and  any  Primary  Points  of  Receipt  granted  during  the 
term  of  the  capacity  release  agreement  shall  revert  to  Algonquin  as 
unsubscribed  capacity. 

6.2  Secondary  Points  of  Receipt:  Notwithstanding  the  foregoing,  all  interconnections 
between  the  Canal  Lateral  facilities  of  Algonquin  and  the  facilities  of  other 
operators  shall  be  available  for  use  by  Customer  as  Secondary  Points  of  Receipt  for 
service  on  the  Canal  Lateral,  all  interconnections  between  the  Middletown  Lateral 
facilities  of  Algonquin  and  the  facilities  of  other  operators  shall  be  available 
for  use  by  Customer  as  Secondary  Points  of  Receipt  for  service  on  the  Middletown 
Lateral,  all  interconnections  between  the  Cleary  Lateral  facilities  of  Algonquin 
and  the  facilities  of  other  operators  shall  be  available  for  use  by  Customer  as 
Secondary  Points  of  Receipt  for  service  on  the  Cleary  Lateral,  all  interconnections 
between  the  Lake  Road  Lateral  facilities  of  Algonquin  and  the  facilities  of  other 
operators  shall  be  available  for  use  by  Customer  as  Secondary  Points  of  Receipt  for 
service  on  the  Lake  Road  Lateral,  all  interconnections  between  the  Brayton  Point 
Lateral  facilities  of  Algonquin  and  the  facilities  of  other  operators  including, 
but  not  limited  to,  the  tap  on  the  Algonquin  G-l  System  in  Dighton,  MA  (M&R  No. 
80034)  shall  be  available  for  use  by  Customer  as  Secondary  Points  of  Receipt  for 
service  on  the  Brayton  Point  Lateral,  all  interconnections  between  the  Bellingham 
Lateral  facilities  of  Algonquin  and  the  facilities  of  other  operators  shall  be 
available  for  use  by  Customer  as  Secondary  Points  of  Receipt  for  service  on  the 
Bellingham  Lateral,  all  interconnections  between  the  Phelps  Dodge  Lateral 
facilities  of  Algonquin  and  the  facilities  of  other  operators  shall  be  available 
for  use  by  Customer  as  Secondary  Points  of  Receipt  for  service  on  the  Phelps  Dodge 
Lateral,  all  interconnections  between  the  Manchester  Street  Lateral  facilities  of 
Algonquin  and  the  facilities  of  other  operators,  including,  but  not  limited  to,  the 
head  of  the  G-12  Lateral  (M&R  No.  80070),  shall  be  available  for  use  by  Customer  as 
Secondary  Points  of  Receipt  for  service  on  the  Manchester  Street  Lateral,  and  all 
interconnections  between  the  J-2  Facility  of  Algonquin  and  the  facilities  of  other 
operators  shall  be  available  for  use  by  Customer  as  Secondary  Points  of  Receipt  for 
service  on  the  J-2  Facility.  Such  use  of  Secondary  Points  of  Receipt  is  subject  to 
and  pursuant  to  Section  48.2  of  the  General  Terms  and  Conditions  of  this  FERC  Gas 
Tariff . 
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all  interconnections  between  the  Phelps  Dodge  Lateral  facilities 
of  Algonquin  and  the  facilities  of  other  operators  shall  be 
available  for  use  by  Customer  as  Secondary  Points  of  Delivery  for 
service  on  the  Phelps  Dodge  Lateral,  all  interconnections  between 
the  Manchester  Street  Lateral  facilities  of  Algonquin  and  the 
facilities  of  other  operators,  including,  but  not  limited  to,  the 
head  of  the  G-12  Lateral  (M&R  No.  80070) ,  shall  be  available  for 
use  by  Customer  as  Secondary  Points  of  Delivery  for  service  on  the 
Manchester  Street  Lateral,  and  all  interconnections  between  the  J- 
2  Facility  of  Algonquin  and  the  facilities  of  other  operators 
shall  be  available  for  use  by  Customer  as  Secondary  Points  of 
Delivery  for  service  on  the  J-2  Facility.  Such  use  of  Secondary 
Points  of  Delivery  is  subject  to  and  pursuant  to  Section  48.2  of 
the  General  Terms  and  Conditions  of  this  FERC  Gas  Tariff. 

7.  GENERAL  TERMS  AND  CONDITIONS 

The  applicable  General  Terms  and  Conditions  of  this  FERC  Gas  Tariff  are 

hereby  made  a  part  of  this  rate  schedule. 
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1 .  AVAILABILITY 

This  rate  schedule  is  available  for  interruptible  transportation  of  natural  gas  by 
Algonquin  Gas  Transmission,  LLC  (hereinafter  called  "Algonquin")  for  any  party  (hereinafter 
called  "Customer")  on  the  Brayton  Point  Lateral,  on  the  Manchester  Street  Lateral,  on  the  Canal 
Lateral,  or  on  the  J-2  Facility,  as  such  lateral  facilities  are  defined  in  Rate  Schedule  AFT- 
CL ,  when : 

a.  Customer  has  made  a  valid  request  for  interruptible  transportation  pursuant  to 
Section  2  of  the  General  Terms  and  Conditions  of  this  FERC  Gas  Tariff  of  which 
this  rate  schedule  is  a  part;  and 

b.  Customer  has  executed  a  service  agreement  in  the  form  contained  in  the  FERC  Gas 
Tariff  of  which  this  rate  schedule  is  a  part;  and 

c.  Customer's  service  agreement  specifies  that  either  the  Brayton  Point  Lateral,  the 
Manchester  Street  Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  such  lateral 
facilities  are  defined  in  Rate  Schedule  AFT-CL,  shall  be  utilized  to  effectuate 
service  hereunder. 

2.  APPLICABILITY  AND  CHARACTER  OF  SERVICE 

2.1  Transportation  service  hereunder  will  be  on  an  interruptible  basis.  Algonquin 
shall  receive  from  Customer,  or  for  the  account  of  Customer,  at  those  points  on 
the  Brayton  Point  Lateral,  the  Manchester  Street  Lateral,  the  Canal  Lateral,  or 
the  J-2  Facility,  as  specified  in  Customer's  executed  AIT-2  Service  Agreement 
between  Customer  and  Algonquin  (hereinafter  referred  to  as  "Point (s)  of  Receipt") 
for  transportation  hereunder  daily  quantities  of  gas  tendered  for  the  account  of 
Customer  up  to  Customer's  Maximum  Daily  Transportation  Quantity  ("MDTQ")  plus  an 
amount  reflecting  the  Fuel  Reimbursement  Quantity,  if  applicable,  as  defined  in 
Section  32  of  the  General  Terms  and  Conditions  of  this  tariff  and,  on  a  cumulative 
basis  in  any  year,  up  to  Customer's  Maximum  Annual  Transportation  Quantity 
("MATQ")  as  specified  in  the  service  agreement  plus  amounts  reflecting  the  Fuel 
Reimbursement  Quantity,  if  applicable. 

2.2  Upon  receipt  of  such  natural  gas  for  Customer’s  account,  Algonquin  shall,  after 
making  allowance  for  the  Fuel  Reimbursement  Quantity,  if  applicable,  transport  and 
deliver  hourly  quantities  of  gas  required  by  Customer  up  to  Customer's  Maximum 
Hourly  Transportation  Quantity  ("MHTQ")  at  those  points  on  the  Brayton  Point 
Lateral,  the  Manchester  Street  Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as 
specified  in  Customer’s  executed  AIT-2  Service  Agreement  between  Customer  and 
Algonquin  (hereinafter  referred  to  as  "Point(s)  of  Delivery"),  provided,  however, 
Algonquin  shall  not  be  obligated  to,  but  may  at  its  option,  deliver  at  any 

Point (s)  of  Delivery  an  hourly  quantity  exceeding  the  MHTQ. 

2.3  Provided  such  quantities  have  been  scheduled  in  accordance  with  Section  23  of  the 
General  Terms  and  Conditions,  Customer  may  tender  quantities  of  gas  in  excess  of 
the  MDTQ  plus  any  applicable  Fuel  Reimbursement  Quantity  on  any  day  if  in 
Algonquin’s  reasonable  judgment  transportation  of  such  gas  can  be  accomplished  by 
Algonquin  without  detriment  to  any  other  Customer  under  any  of  Algonquin’s  rate 
schedules.  Such  excess  quantities  shall  be  deemed  to  be  Authorized  Overrun 
Quantities . 

2.4  Algonquin  shall  not  be  obligated  to  add  any  facilities  or  expand  the  capacity  of 
Algonquin's  pipeline  system  in  any  manner  in  order  to  provide  transportation 
service  to  Customer  pursuant  to  this  rate  schedule;  provided,  however,  Algonquin 
may,  at  its  option,  and  with  Customer's  consent,  add  facilities  or  expand  capacity 
to  provide  such  transportation  service,  subject  to  Section  42  of  the  General  Terms 
and  Conditions  of  this  tariff. 
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RATE  SCHEDULE  AIT-2 
INTERRUPTIBLE  TRANSPORTATION  SERVICE 


4.  NOMINATIONS  AND  SCHEDULING  OF  RECEIPTS  AND  DELIVERIES 

4.1  Nominations  and  Scheduling.  If  Customer  desires  transportation  of  natural  gas  on 
any  day  under  this  rate  schedule.  Customer  shall  provide  a  nomination  to  Algonquin 
in  accordance  with  Section  22  of  the  General  Terms  and  Conditions  of  this  tariff. 
Based  upon  the  nomination  of  Customer,  Algonquin  shall  schedule  receipts  and 
deliveries  of  gas  in  accordance  with  the  General  Terms  and  Conditions.  It  is  the 
responsibility  of  Customer  to  adjust  its  deliveries  and  receipts  to  conform  to  the 
scheduled  quantities. 

4.2  Delivery  of  Gas.  Based  upon  the  daily  quantity  scheduled,  Algonquin  shall  make 
daily  delivery  of  Customer’s  scheduled  quantity  taking  into  account  the  Fuel 
Reimbursement  Quantity.  It  is  the  intention  of  Algonquin  that  daily  deliveries  of 
gas  at  the  Point (s)  of  Delivery  by  Algonquin  hereunder  shall  be  as  nearly  equal  as 
possible  to  daily  receipts  of  gas  at  the  Point (s)  of  Receipt  by  Algonquin  for 
transportation  hereunder,  less  the  applicable  Fuel  Reimbursement  Quantity.  Any 
excess  or  deficiency  in  such  receipts,  less  the  applicable  Fuel  Reimbursement 
Quantity,  and  deliveries  shall  be  resolved  in  accordance  with  the  General  Terms 
and  Conditions.  Nothing  in  this  rate  schedule  shall  limit  Algonquin's  right  to 
take  actions  pursuant  to  Section  26  of  the  General  Terms  and  Conditions  of  this 
tariff . 

4.3  Responsibility  for  Imbalances.  Any  imbalance  resulting  from  transportation 
transactions  pursuant  to  this  rate  schedule  on  the  Brayton  Point  Lateral,  the 
Manchester  Street  Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  specified  on 
Customer’s  AIT-2  Service  Agreement  for  which  natural  gas  was  received  under  an 
upstream  transportation  agreement(s)  on  Algonquin's  system  shall  be  accounted  for 
under  the  upstream  transportation  agreement (s) .  No  imbalance  resolution  charges, 
unauthorized  overrun  penalties,  or  scheduling  penalties  shall  be  assessed  under 
this  rate  schedule  for  such  transactions  to  the  extent  that  Algonquin  has  assessed 
any  such  charges  or  penalties  under  the  upstream  transportation  agreement (s)  with 
respect  to  the  same  gas  or  transactions. 

4.4  Commingling  of  Gas.  From  the  time  the  natural  gas  is  received  by  Algonquin  at  the 
Point (s)  of  Receipt,  Algonquin  shall  have  the  unqualified  right  to  commingle  such 
natural  gas  with  other  gas  in  Algonquin's  system. 
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5. 


OTHER  OPERATING  CONDITIONS 


Algonquin’s  obligation  to  provide  service  under  this  rate  schedule  is  subject  to  the 
following  conditions  being  satisfied: 

5.1  Customer  shall  make  all  necessary  arrangements  with  Algonquin  or  other  parties,  as 
applicable,  at  or  upstream  of  the  Point (s)  of  Receipt  where  Customer  tenders  gas 
to  Algonquin  for  transportation,  and  at  or  downstream  of  the  Point (s)  of  Delivery 
where  Algonquin  delivers  gas  for  Customer’s  account,  and  such  arrangements  must  be 
compatible  with  Algonquin’s  system  operations. 

5.2  To  the  extent  that  any  upstream  entity  involved  in  handling  Customer's  gas  refuses 
or  is  unable  to  deliver  gas  to  Algonquin,  Algonquin  shall  not  be  required  to 
continue  deliveries  of  gas  on  behalf  of  Customer.  To  the  extent  that  any 
downstream  entity  involved  in  handling  Customer's  gas  refuses  or  is  unable  to 
receive  gas  from  Algonquin,  Algonquin  shall  have  the  right  to  reduce  deliveries  of 
gas  on  behalf  of  Customer. 

5.3  The  daily  quantities  of  natural  gas  transported  shall  be  delivered  at  the  Point (s) 
of  Receipt  and  accepted  at  the  Point (s)  of  Delivery  at  a  substantially  constant 
hourly  rate,  or  such  other  hourly  rate  as  may  be  acceptable  to  Algonquin. 

6.  POINT (S)  OF  RECEIPT  AND  DELIVERY 

6.1  All  interconnections  between  the  Brayton  Point  Lateral  facilities,  including,  but 
not  limited  to,  the  tap  on  Algonquin's  G-l  System  in  Dighton,  MA  (M&R  No.  80034); 
the  Manchester  Street  Lateral  facilities,  including,  but  not  limited  to  the  head 
of  the  G-12  Lateral  (M&R  No.  80070);  the  Canal  Lateral  facilities,  including,  but 
not  limited  to,  the  interconnection  between  the  Canal  Lateral  and  Algonquin's 
mainline;  or  the  J-2  Facility,  including,  but  not  limited  to  the  head  of  the  J-2 
Facility  (M&R  No.  80094),  as  specified  in  Customer’s  executed  AIT-2  Service 
Agreement,  and  the  facilities  of  other  operators  shall  be  available  for  use  by 
Customer  as  Point (s)  of  Receipt. 

6.2  All  interconnections  between  the  Brayton  Point  Lateral  facilities,  including,  but 
not  limited  to,  the  tap  on  Algonquin’s  G-l  System  in  Dighton,  MA  (M&R  No.  80034); 
the  Manchester  Street  Lateral  facilities,  including,  but  not  limited  to  the  head 
of  the  G-12  Lateral  (M&R  No.  80070);  the  Canal  Lateral  facilities,  including,  but 
not  limited  to,  the  interconnection  between  the  Canal  Lateral  and  Algonquin's 
mainline;  or  the  J-2  Facility,  including,  but  not  limited  to  the  head  of  the  J-2 
Facility  (M&R  No.  80094),  as  specified  in  Customer’s  executed  AIT-2  Service 
Agreement,  and  the  facilities  of  other  operators  shall  be  available  for  use  by 
Customer  as  Point (s)  of  Delivery. 

7.  GENERAL  TERMS  AND  CONDITIONS 

The  applicable  General  Terms  and  Conditions  of  this  FERC  Gas  Tariff  are  hereby  made  a 
part  of  this  rate  schedule. 
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GENERAL  TERMS  AND  CONDITIONS 
(continued) 

41.  REVENUE  CREDITS 

41.1  Interruptible  Transportation  and  Park  and  Loan  Service 

(a)  Applicability.  The  credit  available  under  this  Section  41.1  for 
revenues  under  Rate  Schedules  AIT-1  and  PAL  shall  apply  to  all 
Service  Agreements  under  firm  Part  284  transportation  service 
rate  schedules,  except  for  Service  Agreements  for  service  on  the 
Brayton  Point  Lateral,  the  Manchester  Street  Lateral,  the  Canal 
Lateral,  the  Cape  Cod  Lateral,  and  the  Northeast  Gateway  Lateral 
under  Rate  Schedule  AFT-CL.  The  credit  available  under  this 
Section  41  for  revenues  under  Rate  Schedule  AIT-2  attributable 
to  service  on  the  Brayton  Point  Lateral  shall  apply  only  to 
Service  Agreements  for  service  on  the  Brayton  Point  Lateral 
under  Rate  Schedule  AFT-CL.  The  credit  available  under  this 
Section  41  for  revenues  under  Rate  Schedule  AIT-2  attributable 
to  service  on  the  Manchester  Street  Lateral  shall  apply  only  to 
Service  Agreements  for  service  on  the  Manchester  Street  Lateral 
under  Rate  Schedule  AFT-CL.  The  credit  available  under  this 
Section  41  for  revenues  under  Rate  Schedule  AIT-2  attributable 
to  service  on  the  Canal  Lateral  shall  apply  only  to  Service 
Agreements  for  service  on  the  Canal  Lateral  under  Rate  Schedule 
AFT-CL.  The  credit  available  under  this  Section  41  for  revenues 
under  Rate  Schedule  AIT-2  attributable  to  service  on  the  Cape 
Cod  Lateral  shall  apply  only  to  Service  Agreements  for  service 
on  the  Cape  Cod  Lateral  under  Rate  Schedule  AFT-CL.  The  credit 
available  under  this  Section  41  for  revenues  under  Rate  Schedule 
AIT-2  attributable  to  service  on  the  Northeast  Gateway  Lateral 
shall  apply  only  to  Service  Agreements  for  service  on  the 
Northeast  Gateway  Lateral  under  Rate  Schedule  AFT-CL.  The 
credit  available  under  this  Section  41  for  revenues  under  Rate 
Schedule  AIT-2  attributable  to  service  on  the  J-2  Facility  shall 
apply  only  to  Service  Agreements  for  service  on  the  J-2  Facility 
under  Rate  Schedule  AFT-CL. 

(b)  Basis  of  the  Credit.  Revenues  to  which  the  credit  under  this 
Section  41.1  shall  apply  ("Eligible  Revenues")  shall  be  the 
revenues  actually  received  by  Algonquin  under  Rate  Schedules 
AIT-1  and  PAL  or  Rate  Schedule  AIT-2  that  are  attributable  to 
commodity  charges  and  authorized  overrun  charges  but  not  , . 
including  imbalance  resolution  charges,  scheduling  penalties, 
unauthorized  contract  overrun  penalties,  GRI,  ACA,  revenues 
attributable  to  Section  8  of  Rate  Schedule  PAL,  or  any  other 
such  charges  or  surcharges . 

(c)  Percentage  of  Eligible  Revenues. 

(i)  Rate  Schedules  AIT-1  and  PAL.  Beginning  with  the  month 
following  the  month  in  which  Algonquin's  cumulative  annual 
revenues  stemming  from  commodity  charges  and  authorized  overrun 
charges  under  Rate  Schedules  AIT-1  and  PAL  exceed  the  dollar 
amount  allocated  to  Rate  Schedules  AIT-1  and  PAL  in  Algonquin’s 
currently  effective  rates  ("Excess  Eligible  Revenues"), 
Algonquin  shall  credit  to  current  month  invoices  under  the 
applicable  rate  schedules  90%  of  the  Excess  Eligible  Revenues 
received  during  the  prior  month.  For  purposes  of  determining 
cumulative  annual  revenues  under  Rate  Schedules  AIT-1  and  PAL, 
the  annual  period  shall  commence  on  May  1  of  each  year.  In  the 
event  that  two  or  more  maximum  rates  for  service  under  Rate 
Schedules  AIT-1  and  PAL  are  applicable  during  the  same  twelve 
month 
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FORM  OF  SERVICE  AGREEMENT 
(APPLICABLE  TO  RATE  SCHEDULE  AFT-CL) 


This  Agreement  ("Agreement")  is  made  and  entered  into  this  (1) _  day  of 

(1) _ ,  (1) _ ,  by  and  between  Algonquin  Gas  Transmission,  LLC,  a  Delaware  limited 

liability  company  (herein  called  "Algonquin"),  and  (2)  _  (herein  called 

"Customer"  whether  one  or  more  persons) . 

In  consideration  of  the  premises  and  of  the  mutual  covenants  herein  contained,  the 
parties  do  agree  as  follows: 


ARTICLE  I 

SCOPE  OF  AGREEMENT 

1.1  Subject  to  the  terms,  conditions  and  limitations  hereof  and  of  Algonquin's  Rate  Schedule 
AFT-CL,  Algonquin  agrees  to  receive  from  or  for  the  account  of  Customer  for  transportation 
on  Algonquin's  [Canal  Lateral,  Middletown  Lateral,  Cleary  Lateral,  Lake  Road  Lateral, 
Brayton  Point  Lateral,  Bellingham  Lateral,  Phelps  Dodge  Lateral,  Manchester  Street 
Lateral,  or  J-2  Facility,  as  applicable,]  on  a  firm  basis  quantities  of  natural  gas 
tendered  by  Customer  on  any  day  at  the  Point (s)  of  Receipt;  provided,  however.  Customer 
shall  not  tender  without  the  prior  consent  of  Algonquin,  at  any  Point  of  Receipt  on  any 
day  a  quantity  of  natural  gas  in  excess  of  the  applicable  Maximum  Daily  Receipt  Obligation 
for  such  Point  of  Receipt;  and  provided  further  that  Customer  shall  not  tender  at  all 
Point (s)  of  Receipt  on  any  day  or  in  any  year  a  cumulative  quantity  of  natural  gas, 
without  the  prior  consent  of  Algonquin,  in  excess  of  the  following  quantities  of  natural 
gas: 

Maximum  Daily  Transportation  Quantity  (3) _ Dth 

Maximum  Annual  Transportation  Quantity  (4) _ Dth 

provided,  however,  that  Customer  may  elect  to  partially  reduce  Customer’s  Maximum  Daily 

Transportation  Quantity  by  (4A) _  dth  and  Maximum  Annual  Transportation  Quantity 

by  (4B) _  dth,  maintaining  the  existing  Maximum  Daily  Transportation  Quantity  to 

Maximum  Annual  Transportation  Quantity  relationship,  as  of  (4C) _ ,  or  any 

subsequent  anniversary  date,  upon  providing  (4D) _ [Notice  period  to  be  not  less  than 

the  notice  period  required  to  terminate  the  entire  contract  pursuant  to  Article  II] 
year(s)  prior  written  notice  to  Algonquin. 

Algonquin  and  Customer  agree  that,  if  this  Service  Agreement  qualifies  as  a  "ROFR 
Agreement",  (i)  the  foregoing  contractual  right  to  partially  reduce  Customer’s  Maximum 
Daily  Transportation  Quantity  is  in  addition  to  and  not  in  lieu  of  any  ROFR  right  to 
reduce  Customer’s  Maximum  Daily  Transportation  Quantity  on  a  volumetric  basis  upon 
termination  or  expiration  of  this  service  agreement  and  (ii)  only  the  partial  reduction 
pursuant  to  the  foregoing  contractual  right  to  partially  reduce  Customer's  Maximum  Daily 
Transportation  Quantity  is  subject  to  the  ROFR  procedures  specified  in  the  General  Terms 
and  Conditions  of  Algonquin's  FERC  Gas  Tariff  and  Customer  may  retain  the  balance  of  the 
Maximum  Daily  Transportation  Quantity  without  being  subject  to  the  ROFR  procedures. 

1.2  Algonquin  agrees  to  transport  and  deliver  to  or  for  the  account  of  Customer  at  the 
Point (s)  of  Delivery  and  Customer  agrees  to  accept  or  cause  acceptance  of  delivery  of  the 
quantity  received  by  Algonquin  on  any  day;  provided,  however,  Algonquin  shall  not  be 
obligated  to  deliver  at  any  Point  of  Delivery  on  any  day  a  quantity  of  natural  gas  in 
excess  of  the  applicable  Maximum  Daily  Delivery  Obligation. 
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FORM  OF  SERVICE  AGREEMENT 
(APPLICABLE  TO  RATE  SCHEDULE  AFT-CL) 


3.3  Customer  agrees  that  Algonquin  shall  have  the  unilateral  right  to  file  with  the  appropriate 
regulatory  authority  and  make  changes  effective  in  (a)  the  rates  and  charges  applicable  to 
service  pursuant  to  Algonquin's  Rate  Schedule  AFT-CL,  (b)  Algonquin’s  Rate  Schedule  AFT-CL, 
pursuant  to  which  service  hereunder  is  rendered,  or  (c)  any  provision  of  the  General  Terms 
and  Conditions  applicable  to  Rate  Schedule  AFT-CL.  Algonquin  agrees  that  Customer  may 
protest  or  contest  the  aforementioned  filings,  or  may  seek  authorization  from  duly 
constituted  regulatory  authorities  for  such  adjustment  of  Algonquin’s  existing  FERC  Gas 
Tariff  as  may  be  found  necessary  to  assure  that  the  provisions  in  (a)  ,  (b)  ,  or  (c)  above  are 
just  and  reasonable. 

ARTICLE  IV 
POINT (S)  OF  RECEIPT 

Natural  gas  to  be  received  by  Algonquin  for  the  account  of  Customer  hereunder  shall  be 
received  at  the  outlet  side  of  the  measuring  station (s)  at  or  near  the  Primary  Point (s)  of 
Receipt  set  forth  in  Exhibit  A  of  the  service  agreement,  with  the  Maximum  Daily  Receipt 
Obligation  and  the  receipt  pressure  obligation  indicated  for  each  such  Primary  Point  of 
Receipt.  Natural  gas  to  be  received  by  Algonquin  for  the  account  of  Customer  hereunder  may 
also  be  received  at  the  outlet  side  of  any  other  measuring  station  on  the  [Canal  Lateral, 
Middletown  Lateral,  Cleary  Lateral,  Lake  Road  Lateral,  Brayton  Point  Lateral,  Bellingham 
Lateral,  Phelps  Dodge  Lateral,  Manchester  Street  Lateral,  or  J-2  Facility,  as  applicable,] 
subject  to  reduction  pursuant  to  Section  6.2  of  Rate  Schedule  AFT-CL. 

ARTICLE  V 

POINT (S)  OF  DELIVERY 

Natural  gas  to  be  delivered  by  Algonquin  for  the  account  of  Customer  hereunder  shall  be 
delivered  on  the  outlet  side  of  the  measuring  station (s)  at  or  near  the  Primary  Point (s)  of 
Delivery  set  forth  in  Exhibit  B  of  the  service  agreement,  with  the  Maximum  Daily  Delivery 
Obligation  and  the  delivery  pressure  obligation  indicated  for  each  such  Primary  Point  of 
Delivery.  Natural  gas  to  be  delivered  by  Algonquin  for  the  account  of  Customer  hereunder  may 
also  be  delivered  at  the  outlet  side  of  any  other  measuring  station  on  the  [Canal  Lateral, 
Middletown  Lateral,  Cleary  Lateral,  Lake  Road  Lateral,  Brayton  Point  Lateral,  Bellingham 
Lateral,  Phelps  Dodge  Lateral,  Manchester  Street  Lateral,  or  J-2  Facility,  as  applicable,] 
subject  to  reduction  pursuant  to  Section  6.4  of  Rate  Schedule  AFT-CL. 
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This  Agreement  ("Agreement")  is  made  and  entered  into  this  _  day  of  _ ,  _ ,  by 

and  between  Algonquin  Gas  Transmission,  LLC,  a  Delaware  limited  liability  company  (herein 

called  "Algonquin"),  and  _  (herein  called  "Customer"  whether  one  or  more 

persons) . 

In  consideration  of  the  premises  and  of  the  mutual  covenants  herein  contained,  the  parties  do 
agree  as  follows : 

ARTICLE  I 

SCOPE  OF  AGREEMENT 

1.1  Subject  to  the  terms,  conditions  and  limitations  hereof  and  of  Algonquin’s  Rate 
Schedule  AIT-2,  Algonquin  agrees  to  receive  from  or  for  the  account  of  Customer  for 
transportation  on  an  interruptible  basis  quantities  of  natural  gas  tendered  by  Customer 
on  any  day  at  the  Point (s)  of  Receipt  utilizing  capacity  on  the  Brayton  Point  Lateral, 
the  Manchester  Street  Lateral,  the  Canal  Lateral,  or  the  J-2  Facility,  as  those  terms 
are  defined  in  Rate  Schedule  AFT-CL,  and  as  specified  in  Section  1.3  below;  provided 
that  Customer  shall  not  tender  at  all  Point (s)  of  Receipt  on  any  day  or  in  any  year  a 
cumulative  quantity  of  natural  gas,  without  the  prior  consent  of  Algonquin,  in  excess 
of  the  following  quantities  of  natural  gas  plus  the  applicable  Fuel  Reimbursement 
Quantities : 

Maximum  Daily  Transportation  Quantity  _  Dth 

Maximum  Annual  Transportation  Quantity  _  Dth 

1.2  Algonquin  agrees  to  transport  and  deliver  to  or  for  the  account  of  Customer  at  the 
Point (s)  of  Delivery  and  Customer  agrees  to  accept  or  cause  acceptance  of  delivery  of 
the  quantity  received  by  Algonquin  on  any  day,  less  the  Fuel  Reimbursement  Quantities, 
if  applicable. 

1.3  Service  hereunder  will  be  provided  solely  by  the  utilization  of  capacity  on  either  the 
Brayton  Point  Lateral,  the  Manchester  Street  Lateral,  the  Canal  Lateral,  or  the  J-2 
Facility,  as  such  lateral  facilities  are  defined  in  Rate  Schedule  AFT-CL,  as  indicated 
below: 

(Check  Only  One) 

Brayton  Point  Lateral  . 

Manchester  Street  Lateral  . 

Canal  Lateral  . 

J-2  Facility  . 

ARTICLE  II 
TERM  OF  AGREEMENT 

2.1  This  Agreement  shall  become  effective  on  _  and  shall  continue  in  effect  for 

a  term  ending  on  and  including  _  ("Primary  Term")  and  shall  remain  in  force 

from  _  to  _  thereafter  unless  terminated  by  either  party  by  written  notice  of 

_  or  more  prior  to  the  end  of  the  Primary  Term  or  any  successive  term 

thereafter. 

2.2  This  Agreement  may  be  terminated  at  any  time  by  Algonquin  in  the  event  Customer  fails 
to  pay  part  or  all  of  the  amount  of  any  bill  for  service  hereunder  and  such  failure 
continues  for  thirty  days  after  payment  is  due;  provided  Algonquin  gives  ten  days  prior 
written  notice  to  Customer  of  such  termination  and  provided  further  such  termination 
shall  not  be  effective  if,  prior  to  the  date  of  termination.  Customer  either  pays  such 
outstanding  bill  or  furnishes  a  good  and  sufficient  surety  bond  guaranteeing  payment  to 
Algonquin  of  such  outstanding  bill;  provided  that  Algonquin  shall  not  be  entitled  to 
terminate  service  pending  the  resolution  of  a  disputed  bill  if  Customer  complies  with 
the  billing  dispute  procedure  currently  on  file  in  Algonquin's  tariff. 

ARTICLE  III 
RATE  SCHEDULE 

3.1  Customer  shall  pay  Algonquin  for  all  services  rendered  hereunder  and  for  the 

availability  of  such  service  under  Algonquin's  Rate  Schedule  AIT-2  as  filed  with  the 
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Federal  Energy  Regulatory  Commission  and  as  the  same  may  be  hereafter  revised  or 
changed.  The  rate  to  be  charged  Customer  for  transportation  hereunder  shall  not  be 
more  than  the  maximum  rate  under  Rate  Schedule  AIT-2,  nor  less  them  the  minimum  rate 
under  Rate  Schedule  AIT-2,  except  as  provided  in  Sections  45  and  46  of  the  General 
Terms  and  Conditions  of  Algonquin’s  FERC  Gas  Tariff. 

3.2  This  Agreement  and  all  terms  and  provisions  contained  or  incorporated  herein  are 
subject  to  the  provisions  of  Algonquin's  applicable  rate  schedules  and  of  Algonquin's 
General  Terms  and  Conditions  on  file  with  the  Federal  Energy  Regulatory  Commission,  or 
other  duly  constituted  authorities  having  jurisdiction,  and  as  the  same  may  be  legally 
amended  or  superseded,  which  rate  schedules  and  General  Terms  and  Conditions  are  by 
this  reference  made  a  part  hereof. 

3.3  Customer  agrees  that  Algonquin  shall  have  the  unilateral  right  to  file  with  the 
appropriate  regulatory  authority  and  make  changes  effective  in  (a)  the  rates  and 
charges  applicable  to  service  pursuant  to  Algonquin's  Rate  Schedule  AIT-2,  (b) 
Algonquin's  Rate  Schedule  AIT-2,  pursuant  to  which  service  hereunder  is  rendered  or  (c) 
any  provision  of  the  General  Terms  and  Conditions  applicable  to  Rate  Schedule  AIT-2. 
Algonquin  agrees  that  Customer  may  protest  or  contest  the  aforementioned  filings,  or 
may  seek  authorization  from  duly  constituted  regulatory  authorities  for  such  adjustment 
of  Algonquin's  existing  FERC  Gas  Tariff  as  may  be  found  necessary  to  assure  that  the 
provisions  in  (a) ,  (b) ,  or  (c)  above  are  just  and  reasonable. 


ARTICLE  IV 

POINT (S)  OF  RECEIPT  AND  POINT (S)  OF  DELIVERY 

All  interconnections  between  the  Brayton  Point  Lateral  facilities,  including,  but  not  limited 
to,  the  tap  on  Algonquin's  G-l  System  in  Dighton,  MA  (M&R  No.  80034);  the  Manchester  Street 
Lateral  facilities,  including,  but  not  limited  to  the  head  of  the  G-12  Lateral  (M&R  No. 

80070);  the  Canal  Lateral  facilities,  including,  but  not  limited  to,  the  interconnection 
between  the  Canal  Lateral  and  Algonquin’s  mainline;  or  the  J-2  Facility,  including,  but  not 
limited  to,  the  head  of  the  J-2  Facility  (M&R  No.  80094),  as  specified  in  Customer’s  executed 
AIT-2  Service  Agreement,  and  the  facilities  of  other  operators  shall  be  available  for  use  by 
Customer  as  Point (s)  of  Receipt.  All  interconnections  between  the  Brayton  Point  Lateral 
facilities,  including,  but  not  limited  to,  the  tap  on  Algonquin’s  G-l  System  in  Dighton,  MA 
(M&R  No.  80034);  the  Manchester  Street  Lateral  facilities,  including,  but  not  limited  to  the 
head  of  the  G-12  Lateral  (M&R  No.  80070) ;  the  Canal  Lateral  facilities,  including,  but  not 
limited  to,  the  interconnection  between  the  Canal  Lateral  and  Algonquin's  mainline;  or  the  J- 
2  Facility,  including,  but  not  limited  to,  the  Mystic  Street  Station  (M&R  No.  00826),  as 
specified  in  Customer’s  executed  AIT-2  Service  Agreement,  and  the  facilities  of  other 
operators  shall  be  available  for  use  by  Customer  as  Point (s)  of  Delivery. 


ARTICLE  V 
ADDRESSES 

Except  as  herein  otherwise  provided  or  as  provided  in  the  General  Terms  and  Conditions  of 
Algonquin’s  FERC  Gas  Tariff,  any  notice,  request,  demand,  statement,  bill  or  payment  provided 
for  in  this  Agreement,  or  any  notice  which  any  party  may  desire  to  give  to  the  other,  shall 
be  in  writing  and  shall  be  considered  as  duly  delivered  when  mailed  by  registered,  certified, 
or  first  class  mail  to  the  post  office  address  of  the  parties  hereto,  as  the  case  may  be,  as 
follows : 

(a)  Algonquin: 


(b)  Customer: 


or  such  other  address  as  either  party  shall  designate  by  formal  written  notice. 
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NOTICE 


UNITED  STATES  OF  AMERICA 
FEDERAL  ENERGY  REGULATORY  COMMISSION 

Algonquin  Gas  Transmission,  LLC  )  Docket  No.  CP08- _ -000 


NOTICE  OF  APPLICATION  FOR  CERTIFICATE  OF 
PUBLIC  CONVENIENCE  AND  NECESSITY 
AND  FOR  RELATED  AUTHORIZATIONS 

(  ) 

Take  notice  that  on  April  30,  2008,  Algonquin  Gas  Transmission,  LLC  (“Algonquin”),  5400 
Westheimer  Court,  Houston,  TX  77056-5310,  filed  with  the  Federal  Energy  Regulatory 
Commission  an  application  under  Section  7  of  the  Natural  Gas  Act  (“NGA”)  seeking 
authorization  (i)  to  construct,  own,  operate  and  maintain  certain  pipeline  facilities,  consisting 
primarily  of  approximately  2.3  miles  of  pipeline  looping,  as  more  fully  described  in  the 
application  (the  “J-2  Loop  Project”);  and  (ii)  to  implement  initial  Section  7(c)  rates  pursuant  to 
Rate  Schedules  AFT-CL  and  AIT-2  and  related  tariff  revisions  for  service  on  the  J-2  Loop  and 
the  existing  J-2  Lateral. 

Algonquin  requests  that  any  communications  be  direct  to: 

Garth  Johnson 

General  Manager,  Certificates  &  Reporting 

Algonquin  Gas  Transmission,  LLC 

5400  Westheimer  Court 

P.O.  Box  1642 

Houston,  TX  77251-1642 

Any  person  desiring  to  intervene  or  to  protest  this  filing  must  file  in  accordance  with  Rules  21 1 
and  214  of  the  Commission’s  Rules  of  Practice  and  Procedure  (18  CFR  385.211  and  385.214). 
Protests  will  be  considered  by  the  Commission  in  determining  the  appropriate  action  to  be  taken, 
but  will  not  serve  to  make  protestants  parties  to  the  proceeding.  Any  person  wishing  to  become  a 
party  must  file  a  notice  of  intervention  or  motion  to  intervene,  as  appropriate.  Such  notices, 
motions,  or  protests  must  be  filed  on  or  before  the  comment  date.  Anyone  filing  a  motion  to 
intervene  or  protest  must  serve  a  copy  of  that  document  on  the  Applicant.  On  or  before  the 
comment  date,  it  is  not  necessary  to  serve  motions  to  intervene  or  protests  on  persons  other  than 
the  Applicant. 

The  Commission  encourages  electronic  submission  of  protests  and  interventions  in  lieu  of  paper 
using  the  “eFiling”  link  at  http://www.ferc.gov.  Persons  unable  to  file  electronically  should 
submit  an  original  and  14  copies  of  the  protest  or  intervention  to  the  Federal  Energy  Regulatory 
Commission,  888  First  Street,  N.E.,  Washington,  D.C.  20426. 


This  filing  is  accessible  on-line  at  http://www.ferc.gov.  using  the  “eLibrary”  link  and  is 
available  for  review  in  the  Commission’s  Public  Reference  Room  in  Washington,  D.C. 
There  is  an  “eSubscription”  link  on  the  web  site  that  enables  subscribers  to  receive  email 
notification  when  a  document  is  added  to  a  subscribed  docket(s).  For  assistance  with  any 
FERC  Online  service,  please  email  FERCOnlineSupport@ferc. gov,  or  call  (866)  208-3676 
(toll  free).  For  TTY,  call  (202)  502-8659. 

Comment  Date:  5:00  pm  Eastern  Time  on  (insert  date). 


Kimberly  D.  Bose 
Secretary 


17930 


7  64168  17930 


